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MONTHLY CONSTRUCTION REPORT 


Month Ending = January 

Project Number 

and Location _ eM 

DISTRICT ONE = secur 
Division 11230 = Missoula 

LSI 90-1 (1) 74 

Tarkio=-East 

T=IG 90-1 (33) 54 Uel, 

I 90=1 (35) 50, 

I 90-1 (36) 48 Un=l & 

I 90=1 (38) 60 
Superior=-East & 
Tarkio=Missoula 

T=-IG 90-1 (33) 54 U=2 
Superior=East 


31, 


eos 


5.667 
3.905 
1.714 
2.018 


5.667 


I=IG 90-2 (25) 95 Ue2 
Missoula=West 

I 90=2 (27) 103 Uel 
Missoula=Urban 


7.794 


3.466 


I 90-2 (27) 103 U=2 
Missoula=-Urban 

B 9235, G5.) 
Lolo=Missoula 


3.466 


F 215 (16) U-1 
Lolo=Missoula 

F 215 (16) U=2 
Lolo=Missoula 

US=USG 224 (5) 
Reserve St.-W. of 
Missoula 

F 237 (24) 
Bonner=Ovando 


S 343 (9) 
Avon-Helmville 

SMP 3199-66 
Granite, Lake, Mineral 
Missoula & Ravalli Counties 


a) 


Contractor and 
Bid Price 


McCue Const. Co. 
$48,230.00 

Murphy Bros., Inc. 
$3,048,327 292 


Strandberg & Assocs. 


& Glenn Mininger 
$41,538.40 
Kober Const. 
$49,468.55 
Zook Bros. Const. 
$2,326,091.83 


Co. 


U. S. Steel Corp. 
$42,542.35 
Waddell Const.Co. 
$247,717.66 


Zook Bros. Const. 
$2,159,556,.90 


Mahnomen Pile Driving 


$294,764.78 


Hightower & Lubrecht 


Const. Company 
$224,458.08 

Bud King Const.Co. 
$637,921.95 


S; Birch, Ine: 
$431,287 «29 
Maronick Const.Co. 
$180,496.00 


= % 
MONTANA HIGHWAY C OMMISS LON ntana State Lib 
CONS ESE Ley ETA TEENT tL | Ue 
0864 1006 (8681 8 
ated Date of Work a Men yi 
Ty} Awarded Compl. _ _—_—_—swBegan gress Emp. Comp. 
2 Safety Rest Areas 4/27/66 100-cal, 5/11/66 == ee 97 
Days 
G,GS,PMS ,Dr,Sign 7/27/65 450 Cal, 8/17/65 =Fair 3 78 
& Strs.(1,198.05') Days 
Fencing 8/4/65 30° Cal, 10/13/65 == es Al 
Days 
Fencing 11/23/64 ~250°Cal, 6/1/64 on eo 99 
Days 
G,GS,PCC & Strs. 5/26/65 400 Cal. 6/26/65 Winter 
Days Shutdown. 
12/21/66 
Fencing 5/26/65 30 Cal. 8/24/65 ee Se 30 
Days 
326,30 SoG Ser. 4/27/66 220"Cal. 6/27/66 Winter 10 46 
Days Suspend 
12/1/66 
G,GS,PMB & Dr. 11/23/66 300 Cal. 12/1/66 Fair 37 4 
Days 
Structure 11/7/66 200 "Cals Not Started 
Days 
Structure 11/22/66 240 Cal, Subj. to 
Days B.P.Re Cones. 
h49.5' Str. Gr. 5/31/66 300 Cal. 7/13/66 Winter 42 
Surf, PMS & Dr. Days Shutdown 
11/30/66 
G,GS,BST,Dr. & 4/27/66 180 Cal. 5/24/66 <== ee 77 
Widening Str. Days 
Crush & Stockpile 8/18/66 180°Cak, 10/17/66 Poor 10 54 
Days 


— ee a 


ee 


ee = 


S 58 (6) 
Perma-Hot Springs 
FFG 257 (18) 
Kalispell-W.Glacier 


S 404 (4) 
Kalispell-So. Loop 
S 410 (4) 


NW of Troy-Yaak River=Rexford 


S 424 (3) 
Polson=N.& W. 
SMP 1599-67 


Division 12-30 = Kalispell 


Flathead, Lake, Lincoln 


& Sanders Counties 


DISTRICT TWO = BUTTE 


Division 21-30 = Butte 


PSs its =1°'CL)). 53 
Pipe Organ=Dillon 

I 15-1 (24) 17 Uel 
Lima=Dell 


I 1521 (24) 17 Ue-2 
Lima=Del1 


I-IG 90-4 (13) 209 Uel 


Ramsay-E. & W. 


T=IG 90°4 (13) 209 U=2 


RamsayrE. & W. 


LSI I 90©5 (1) 233 
Homestake Pass=East 


S 167 (7) 
Cardwell-South 


U 249 (17) & F 214 (6) 
Broadwater to Helena 


via Euclid Avenue 


UCTION REPORT = 1/31/67 > 4 
1.056 A&B Const. Co. G,GS,RMS,Dr. & 8/28/63 8/31/65 9/16/63 oe oe 99 
$720,860.41 Strs.(778.25') 
S225 Zook Bros. Const. G,GS,PMS,Dr.Sien 8/4/65 350 Cal. 9/9/65 Winter = 95 
$1,112,096.50 Lights & Brs. Days Shutdown 
11/8/66 
1.719 Kiely Const. Co. G,GS,PMB & Dr. 7/1/66 120. Cae 8/18/66 9 == eo 60 
$228',136,.18 Days 
6.565 Grant Const. Co. Aggregate Surf. 7/1/65 160 Cal. 9/21/66 Winter 25 
$377,528.99 & PMS Days Shutdown 
12/23/66 
VS i Zook Bros. Const. G,GS,PMS & Dr. 1/24/67 150 Not Started 
$247,960.81 Days 
See Ruffier Const.Co. Crush & Stockpile 1/24/67 180 Not Started 
$134, 856.00 Days 
eee Gabriel Hoyland Safety Rest Area 4/27/66 90 Cal. 5/31/66 9 == oo 95 
$30,400.00 Days 
2-560 Peter Kiewit Sons' G,GS,PMS,Dr. & 9/27/66 200 Cal. 10/19/66. Winter 1 
$948,936.58 108.0" PCB Days Shutdown 
1/6/67 
5.560 Gabriel Hoyland Fencing 9/27/66 30 Gain 10/20/66 -= os 4 
$29,835.30 Days 
6.953 Naranche & Konda G,GS,PMS,Dr, Sign 11/30/65 400 Cal. 3/14/66 Winter 67 
$2,031,684. 89 & Strs. Days Shutdown 
12/23/66 
6,953 Kober Const. Co. Fencing 11/30/65 30 Cal. 3/14/66 Winter 52 
$43,388.40 Days Shutdown 
12/23/66 
sos Reb. Stratford Dual Safety Rest 4/27/66 100 Cal. 6/30/66 == os 97 
& Co., Ince. Area Days 
$49,672.00 
one Cop Const. Co. One 289.0' PCB 7/26/66 220 Gal. 8/17/66 Good 4 59 
$164,785.89 Days 
2.466 Holland Const.Co. G,GS,PMB,Sign & Dr. 10/25/66 250 Cale Not Started 
$630,182.65 Days 
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‘ MONTHLY  — REPORT = 1/31/67 


Division 22-30 = Bozeman 


S 28 (9) 
McLeod=Big Timber 


8.843 


I 90-7 (19) 346 
Springdale=West 
S 182 (4) 
ManhattaneEast 
LSF 13-244 (1) U=2 mee 
Raynolds Pass=-Ennis 
ROW F 244 (9) 
Raynolds Pass-Ennis 
F 244 (10) 
Raynolds Pass-Ennis 
S 427 (3) 
Cameron=Southwest 
SMP 1699=66 eee 
Gallatin, Madison, Park 
& Sweet Grass Counties 


4,029 


7.435 


72913 


Vals 


0.246 


DISTRICT THREE = GREAT FALLS 


Division 31-30 = Great Falls 


R-AD 10 (1) & ReAD 12(1) 0.777 
Malmstrom Air Force O2ahL 
Base=-N. Gate-Great Falls 
& Malmstrom Air Force Base- 
Main Gate-Great Falls 

I 15-4 (25) 218 Uel 

& F 238 (10) 

Wolf Creek=North 
I-IG 15-4 (26) 221 Uel 
Craig-North & South 
T-IG 15-4 (26) 221 Ue2 
Craig=-North & South 
I 1594 (29) 227 == 

Craig=-North & South 

I 15=5 (23) 234 Uel 
Hardy Creek=South 

I 15=5 (23) 234 U2 ees 
Hardy Creek=South 

I 15=5 (23) 234 Us3 
Hardy Creek=South 


22099 


1a2353 


feZa3 


» %) 

Maronick Const.Co. Surf. & PMB 6/22/66 100° Gal. 7/30/66 Winter -- 48 
$221,042.74 Days Shutdown 

10/7/66 
Fred Strandberg Median Rail 9/27/66 60 Cal, Not Started 
$73,617.16 Days 
Maronick Const.Co. G,GS,PMB,Dr. & 10/25/66 250° Cal. 11/22/66 <= 7 3 
$788,318.70 Structures Days 
Junior W. Tschache Safety Rest Area 5/24/66 90 Cal. 10/17/66 <= os iz 
$24,548.05 Days 
Bohleen Const. Fencing 1/11/66 90 Cal. 4/20/66 == Se 84 
$13,915.26 Days 
Zook Bros. Const. G,GS,PMS & Dr. 1/11/66 280 Cal. 4/14/66 = =s ee 98 
$157,734.08 Days 
Ralph Huckaba,Contr. 278.0' PCB,G & GS 6/22/66 275 Cals 8/2/66 os so 48 
$174,662.90 Days 
Holland Const.Co. Crush & Stockpile 7/26/66 120 Cal, 9/21/66 Fair 21 46 
$103,275.00 Days 
Montana Sand & Grav. G,GS,PMS & Dr. 6/15/66 100-Cal. 7/25/66 322 os 88 
$178,398.31 Days 
F&S Contracting G,GS,PMS,Dr,Signs 10/30/64 550" Gala 11/16/64 Winter 98 
$1,843,885.51 & Strs. Days Shutdown 

11/5/66 
F&S Contracting G,GS,PMS,Dr,Sign 8/25/65 450-Cal. 9/7/65 oo 25 84 
$3,644, 743.90 & Strs. Days 
Bohleen Const. Fencing 8/25/65 50 "Cal. 10/8/65 == oe 85 
$44,596.00 Days 
Cop Const. Co. Structures 8/25/65 Ti OL for 11/15/65 Fair 10 63 
$909,261.58 
Zook Bros.Const. Co. G,GS,PMB,Sign & Dr. 6/22/66 400 Cal. 8/4/66 Fair 80 45 
$3,705,9841.73 Days 
Riklin Const.Co. 183.0% & Dual 6/22/66 250 Cal, 7/29/66 Fair 5 31 
$259,682.86 209.5' PCB Days 
Junior W. Tschache Fencing 6/28/66 20sCaly 8/30/66 Poor i 18 
$43,406.10 Days 
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Pplsepe (26) 271 U=l, 2.042 
Tale@pl5=5(31)273,U=1, 2.990 
MTG) 315=5(3)273. U=1, 0.573 


& U 388 (8) 
Great Falls=W., Sun River= 
Emerson Jct.-Great Falls 
Spur & Sun River=10th Avenue 


I 15=5 (26) 271 U=2, 2.042 
T-IG 15=5(31)273 Ue2, 22990 
T-IG 315=5(3)272 U=3 0,573 


Great Falls-W., Sun River= 

Emerson Jct. & Great Falls Spur 
T=EG 15=5 (27) 274 

Great Falls-West 


a 


TeIG 15°5 (28) 274 Us2) ee 
Sun River-Emerson Jct. 

I=IG 15=5 (33) 237 
Hardy Creek=South 

TeIG 15-5 (34) 270 0.159 
Central Ave.-Gt.Falls Conn. 


cy 


F 64 (10) 0.220 
Great Falls-Armington 

S 183 (4) ie 6 
Raynes ford=South 

U 224 (10) 0.414 
Central Ave.-W.-Gt.Falls 

Pp235~(33) Soe 
Geyser-East 

F.236.,(7) pee 
Dupuyer=Birch Creek 

Sesi24(5) D2077 


Great Falls-North 


Division 32-30 = Havre 


ER 57 (4) Ue2, 0.658 
ER 57 (5) U=2 & S 193 (6) 
Valier-N. & W. 
& Valier=-Cut Bank 


McLaughlin,Inc. & 


NilsoneSmith Const. 


$3,178,057.17 


U. S. Steel Corp. 
$92,431.41 


Sletten Const.Co. 
$399,132.97 


Sletten Const.Co. 
$514,839.02 
Sletten Const.Co. 
$897,808.05 
Interstate Contrs. 
$178,932.22 
Zook Bros. Const. 
$116,278.43 
McLaughlin, Inc. 
$292,953.48 


Nilson=-Smith Const. 


$214,289,15 
Cave Const., 
$55,551.88 
Gray Co. & Earl 
A. Gray 
$47,952.15 


ine. 


NilsoneSmith Const. 


_ $629,092.02 __ 


Wickens Bros. 
$173 3509.34 


» *) 
G,GS,CSB,Conc. 1/22/65 500 Cal. 3/15/65 Winter 86 
Pav. ,PMS,Dr,Signs Days Shutdown 
& 3 Conc. U.P.'s 11/3/66 
(239.5',296.07 & 317.5") 

Fencing 1/22/65 250 Cal, 6/2/65 oe os 22 
Days 
Dual & P.'s(123.0', 10/28/64 7/31/66 3/22/65 Winter 99 
366.0')Single U.P. (244.5') Suspend 
11/4/66 
Dual 474.0' Steel 2/25/65 10/31/66 6/1/65 Poor 20 67 
Bridge 
Dual 739.17' Steel 3/22/66 425 Cal. 4/18/66 Fair iz 26 
Structure Days 
663.9' Conn. & Gr, 8/9/66 120 Cal; 8/23/66 Winter == 38 | 
GS,PMB & Dr. Days Shutdown 
11/23/66 
Repair of Slide 10/12/64 200 Gal. 11/5/64 = ee rat 
Days 
Surf. & PMB 7/1/66 100 Cal. 8/16/66 Winter ao 96 
Days Shutdown 
11/3/66 
G,GS,PMB & Dr. 11/22/66 120>Cal; Not Started 
Days 
Safety Rest Areas 9/3/65 150-Gal, 8/29/65 Suspended 99 
Days 8/19/66 
Safety Rest Areas 9/3/65 150 Gal, 10/25/65 Suspended 99 
Days 9/7/66 
G,GS,PMS & Dr. 9/27/66 150 Cal. 10/18/66 -- oo 12 
as Days ee ee eee ee : 
Apprs. & Dr. 7/27/65 250 Cal. 8/30/65 oe oo 89 
Days 


Digitized by the Internet Archive 
in 2017 with funding from 
Montana State Library 


https://archive.org/details/constructionrepo196/mont 


LSF 1=95 (1) 


Gildford-Havre=East 


cy 


DISTRICT FOUR - GLENDIVE 


Division 41-30 - Glendive 


EF 86P(32) 


Miles City-North 
Dakota Line 


I 94-6 (10) 213 


Glendive-E. & W. 


I-IG 94-6(12)212 U-1 


Glendive-E. & W. 


I-IG 94-6(12)212 U-2 


Glendive-E. & W. 


I 94-6(13)213 


Glendive-E. & W. 


SP 28) (5) 


Wibaux-North 


6.442 


0.361 


1.609 


1.012 


3.860 


9) 
MONTHLY i == REPORT = 1/31/67 
Division 32°30 = Havre (Cont'd) 


Baltrusch Const.Co. 
Inc. & Affiliates 
$47,093.65 


Richardson Const. 
Company, Inc. 
$479,049.68 
Sletten Const.Co. 
Si DOs OSes 


Brasel & Sims Const. 


$755,309.36 

Walter Mackin & Son 
$5,081.50 

Sletten Const. Co. 
$518,248.38 

Meyer Const.Co. 
$285,359.03 


») 


Safety Rest Area 


ROW F 190 (5) Us3 5858 Walter Mackin & Son Fencing 
Birch Creek=Browning $9,316.10 
F 190 (7) 5.926 Nilson=Smith Const. G,GS,PMS & Dr. 
Birch Creek=Browning $588,179.40 
F 190 (8) 5.858 Hilde Const.Co.,Inc. G,GS,PMB & Dr. 
Birch Creek=Browning $616,318.09 
Ss 193 (9) 9.444 Baltrusch Const.Co. G,GS,PMB & Dr. 
Valier=Cut Bank & Affiliates 
$406,387.46 
ep 27210) (Ge 7.369 Hilde Const.Co. G,GS,PMB & Dr. 
Cut Bank-E. & W. $728,486.61 
F 252 (19) Usl Dis LZ Baltrusch Const.Co. G,GS,PMS & Dr. 
Fort Benton~Havre & Affiliates 
6352, 125203 
S 430 (3) U-l 3.605 Wickens Bros. G,GS,PMB & Dr. 
Chinook-Southwesterly $270;143,55 
S 430 °(3) U-2 ose W.P. Roscoe Co. Two Structures 
Chinook-Southwesterly S452 5223, 14 _ 


G,GS,BSS,PMB & Dr. 


2,003" Str. 


G & Dr. 
Fencing 
15973,0° Str. 


G,GS,PMB & Dr. 


4/27/66 90 Cal. 
Days 
1/24/67 90 Cal. 
Days 
7/211 65 280 Cal. 
Days 
11/22/66 200 Cal. 
Days 
7/26/66 150 Cal. 
Days 
7/26/66 180 Cal. 
Days 
9/28/65 Z/07CaL.. 
Days 
10/25/66 220 Cal. 
Days 
10/25/66 200 Cal. 


10/25/66 250 Cal. 
Days 
5/24/66 450 Cal. 
Days 
1/26/67 200 Cal. 
Days 
1/24/67 30 Cal. 
Days 
1/24/67 425 Cal. 
Days 
6/22/66 180 Cal. 
Days 


5/25/66 = == 


Not Started 


10/13/65 -- 


Not Started 


9/20/66 20 
9/1/66 Winter 
Shutdown 
11/4/66 
12/6/65 Winter 
Shutdown 
10/29/66 
11/3/66 oo 
11/28/66 Fair 


jae ic See EY Sh oe 


Not Started 


6/22/66 Winter 
Suspend 
11/17/66 


Not Started 
Not Started 
Not Started 


7/28/66 Winter 


Shutdown 
11/18/66 
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MONTHLY oo’ RUCTION REPORT - 1/31/67 


Division 41-30 - Glendive (Cont'd) 


F 157 (24) 10.222 
Miles City-Jordan 

Be2459(19) 6.856 
Glendive-Sidney 

F 246 (16) U-1 0.240 
Circle-Glendive 

F 265 (8) ooo 
Sidney Bridge- 
North Dakota Line 

S 406 (3) Fal D6 


SE of Fallon-Cabin Creek 


Division 42-30 - Wolf Point 


E U42(10) & S 335(8) 4.865 
Malta-Saco & 9.844 
Saco-Cole South 

F 142 (11) Lee bZ5 
Malta-Saco 

LSF 1-155 (1) ore 
Glasgow-West 

F 266(7) & S 15(13) 0.605 
Main St.-Scobey & 7.194 
Poplar-Flaxville 

§ 428 (3) U-1 9.138 


Wagner-S. to Malta-E. 


Division 43-30 = Miles City 


LSF 2-86 (1) -o- 
Locate-East 


F 86 (27) Lig927 
Miles City-N. Dak. Line 


I 94-3 (12) 76 U-1 
Rosebud County Line-E. 


74158 


Northern Imprvmnt. 
$770,575.65 

Gus M. Albert 
$704,007.13 

Roy Scheffler,Inc. 
& Joe Mayo & Son 
$796,983.29 

Walter Mackin & Son 
$69,476.75 


Harry Norgaard Co. 
$279,167.18 


R.J.Sundling & Son 
& Wickens Bros. 
$673,117.75 
Nilson-Smith Const. 
Si 157,014.97 


Jack Schye 
$66,730.80 


Sundling & Son,Inc. 
& R.J.Sundling 
$495,219.49 
Holland Const.Co. 
$812,261.64 


Northern Imprvmt. 
$89,513.92 


Northern Imprvmt. 
$982,149.31 


Joe Mayo & Son,Inc. 
$1,066,218.29 


») 


G,GS,PMB & Dr. 


G,GS,PMB,Dr. & 
12055" 6.13125" PCB 
G,GS,PMS & Dr. 


Riprap Protection 


G,GS & Dr. 


G,GS,PMS & Dr. 
G,GS,PMB & Dr. 
Safety Rest Area 
G,GS,PMS & Sign 


G,GS,PMB & Dr. 


Safety Rest Area 
G,GS,PMS & Dr. 


G,GS,PMS,Sign,Dr. 
& S&C Str. 


Days 


4) 
6/22/66 260 Cal. 8/30/66 =i 
Days 
7/26/66 220 Cal. 8/18/66 --~ 
Days 
8/25/65 280 Cal. 12/10/65 Winter 
Days Shutdown 
11/2/66 
1/24/67 6/1/67 Not Started 
10/26/65 250 Cal. 10/19/65 Winter 
Days Shutdown 
Phare ee 11/16/66 
2/15/66 220 Cal. 4/2/66 Winter 
Days Shutdown 
11/20/66 
7/1/66 200 Cal. 8/17/66 Winter 
Days Shutdown 
11/5/66 
4/27/66 90 Cal. 5/16/66 Winter 
Days Shutdown 
8/10/66 
11/30/65 180 Cal. 5/4/66 =o 
Days 
7/1/66 200 Cal. 7/27/66 Winter 
Days Shutdown 
td ae 12/3/66 
4/27/66 00: Cal, 6/3/66 Winter 
Days Shutdown 
10/11/66 
10/26/65 300 Cal. 4/5/66 Winter 
Days Shutdown 
11/18/66 
4/27/66 300 Cal. 6/15/66 i 
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MONTHLY BD siccxvon REPORT = 1/31/67 


Division 43-30 - Miles City (Cont'd) 


I 94-3 (12) 76 U-2 fie t58 
Rosebud County Line-E. 

I-IG 94-3 (13) 83 U-1 7.007 
Forsyth-West 

I-IG 94-3 (13) 83 U-2 lad 
Forsyth-West 

I-IG 94-3 (13) 83 U-3 7.007 
Forsyth-West. 

S 362 (7) U-1 Sei 3t 


Lame Deer-Colstrip 


DISTRICT FIVE = BILLINGS 
Division 51-30 - Billings 


U 53 (15) & U 230 (11) --- 
Pompey's Pillar & Bldg.-E. 


I 90-8 (26) 451 U-1 32581 

& I 94-1 (14) 0 U-1 O2079 
Lockwood=Pinehill & 
Pinehill-Huntley 

I 90-8 (26) 451 U-2 0.082 
Lockwood=Pinehill 

I 90-8 (26) 451 U-3 3.581 

& I 94-1 (14) 0 U-2 0.679 
Lockwood=Pinehill 
& Pinehill-Huntley 

I-IG 90-8 (27) 425 U-l 7.968 
Park City-Laurel 

I-IG 90-8 (27) 425 U-3 7.968 
Park City-Laurel 

I-IG 90-8 (28) 432 “3° 
Park City-Laurel 

I 94-1 (11) 1 U-1 6.141 
Pinehill~Huntley 

£V94-=L (11) 1 U-2 0.115 
Pinehill=Huntley 

I 94-1 (11) 1 U-3 6.141 
Pinehill-Huntley 

I 94-1 (13) 7 U-1 & 7.401 

S 422 (4) 


Huntley-Ballantine 


Hasse Cathodic, Ltd. 


$32,063.42 

Peter Kiewit Sons' 
$1,282,378.26 
W.P. Roscoe Co. 
$308,563.80 


Hasse Cathodic,Ltd. 


$34,539.85 
Holland Const.Co. 
$155,012.05 


Yellowstone Elec. 
$38,603.07 
Schultz & Lindsay 
$1,462,874.38 


Sletten Const.Co. 
S306, 9/3400 

W.P. Roscoe Co. 
$73,577.26 


Peter Kiewit Sons' 
$2,190,324.59 
Keber Const. Co. 
$67,000.70 

Cop Const. Co. 
$412,649.46 

Peter Kiewit Sons’ 
$2,271,232.38 
Sletten Const.Co. 
$515,009.65 

W.P. Roscoe Co. 
$35,706.20 

Se Birch, Inc. 
$1,744,966. 83 


s ) 


Fencing 
G,GS,PMB & Dr. 


143.0" Y2394.0' & 
219.5' PCB's 


Fencing 


Plant Mix Surf. 


Traf. Signals 


G,GS,PMS,Dr. & Sign 


Structures 


Fencing 


G,GS,PMS,Dr. & 
Signs 
Fencing 


Structures 


G,GS,PMS ,Sien, Dr. 


& Delineation 
Structures 


Fencing 


G,GS,PMS,Dr. & 
Structures 


4/27/66 
7/26/66 


7/26/66 


7/26/66 


5/24/66 


1/11/66 


1/30/65 


11/30/65 


11/30/65 


6/30/65 
6/30/65 
8/25/65 
11/30/65 
11/30/65 
11/30/65 


9/27/66 


30 Cal. 8/2/66 
Days 

300 Cal. 8/23/66 
Days 

EM Boye OWS 8/18/66 
Days 

30 Cal. 10/4/66 
Days 

100 Cal. 8/2/66 
Days 

150 Cal. 5/4/66 
Days 

350 Cal. 12/15/65 
Days 

11/30/66 1/12/66 
30 Cal. 3/30/66 
Days 

450 Cal. 9/14/65 
Days 

30 Cal. 8/9/65 
Days 

5/31/67 9/28/65 
350 Cal. 3/21/66 
Days 

6/30/67 1/5/66 
30 Cal. 2/28/66 
Days 

300 Cai. 11/4/66 
Days 


11/3/66 


Winter =- 28 
Suspend 
12/1/66 
ae ae A5 


Wiater 95 
Shutdown 
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“MONTHLY COnsTRUCTION REPORT - 1/31/67 


Division 51-30 - Billings (Cont'd) 


I 94-1 (13) 7 U-2 6.542 
Hunt ley-Ballantine 

LSI 94-2 (1) 63 sor 
Hysham-West 

I 94-2 (11) 67 U-1 9.900 
Hysham~East 

I 94-2 (11) 67 U-2 9.900 


S 


$ 


Custer-Myers Bridge-Hysham 


Hysham-East 
107(15) & LSF 4-107(1) --- 
Bridger-Laurel 


154 (5) 7.464 
Columbus~Southeast 

260 (8) 6.278 
Lodge Grass-St.Xavier 

367 (5) 0.825 


Division 52-30 - Lewistown 


8 (15) 6.513 
White Sulphur Springs- 
Harlowton 

8 (16) 

White Sulphur Springs- 
Harlowton 


4.784 


108 (10) 8.468 
Billings-Roundup . 
Lis (15) 8.484 
Harlowton-Ryegate 

Zo3 G) 4.711 
Ryegate-North 

399 (6) 4.681 


Melstone-Mosby 


SMP 5499-66 == 


Meagher & Wheatland Counties ites ated! PE ee 


Fergus, Judith Basin, 


$646,836.06 


Kober Const. Co. 
$34,949.00 

Empire Sand & Grav. 
$154,230.44 

S. Birch, Inc. 
$1,679 ,426.95 

Hasse Cathodic,Ltd. 
$46,799.48 

Empire Sand & Grav. 
$86,394.52 
Maronick Const.Co. 
$482,862.55 
Holland Const. 
$529,433.94 
Husman Bros.,Inc. 


Co. 


R.J.Sundling & Son, 
Inc. & R.J.Sundling 
$647,696.82 

Bob Clark & Son 
Fencing Company 

$34 9/2240 

Holland Const.Co. 
$1,616, 308.08 
Hilde Const. 
$7055.595<41 


Co. 
Schultz & Lindsay 
$394,921.57 


Francis M. Tindall 
$233,327 205 


Holland Const.Co. 
$83,580.00 


Strs. & Apprs. _ 


» 


Fencing 

Safety Rest Area 
G,GS,PMS,Dr. & 
Structures 
Fencing 

Safety Rest Area 
G,GS,PMB & Dr. 
G,GS,PMS,Dr. & 


Structure 
G,GS,PMS,Dr. & 


G,GS,PMB & Dr. 


Seeding 


G,GS,PMS & Dr. 
G,GS,PMS & Dr. 
G,GS,PMS,Dr. & 
& Structure 


G,GS & Dr. 


Crush & Stockpile 


9/27/66 30 Cal. 
Days 
4/27/66 100 Cal. 
Days 
4/27/66 300 Cal. 
Days 
4/27/66 30 Cal, 
Days 
6/22/66 90 Cal. 
Days 
6/22/66 200 Cal. 
Days 
2/15/66 180 Cal. 
Days 
9/27/66 300 Cal. 
Days 
10/25/66 Z80 Cal. 
Days 
9/27/66 11/30/66 
((27765 300 Cal. 
Days 
9/28/65 300 Cal. 
Days 
8/18/66 180 Cal. 
Days 
i241 65 250 Cal. 
Days 
7/26/66 120 Cal. 
Days 


11/18/66 -- 
5/31/66 39 -- 
6/27/@ = 
7/25/66 c= 
7/7/66 

7/25/66 = == 
4/11/66 =< 


10/20/66 Good 


Not Started 


Not Started 


8/17/65 oo 
3/15/66 Winter 
Shutdown 
11/5/66 
9/8/66 Winter 
Shutdown 
11/22/66 
9/8/65 Winter 
Shutdown 
11/28/66 
11/28/66 =- 
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MONTANA 
7% Work 
Completed and 
; Type Est. Com- 
Project Location Length Work pletion Date 
GNP 8-A6 2 miles north of West Glacier on 10.9 New Grading, 3.5 89 
International Park Road miles, base, bit. July/67 
surf. treat. 
Winter shutdown 
FHP 57-1(1) Begins approximately 10 miles 4.5 Gr., base, bit. 33 
easterly of Libby, Montana, and plt. mix surf. Nov /67 
extends easterly 4.528 miles ‘ 
along the river bank 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 74 Grading, base, 1 
45-2(1), ERFO easterly 23 miles to the Duck (inter= bit. paving, 
41(2) Creek Wye thence southerly on US mittent) bridge 
287 to West Yellowstone Winter shutdowm 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding and mulch 43 
West Yellowstone and extends 16.4 Winter shutdown May/67 
miles northwesterly 
ERFO 44(2) US 2, Essex - Summit Ve Gr., base, bit. 78 
plt. mix, bridges July/67 
Winter shutdown 
ERFO 44(3) US 2, Essex - Summit, 29 miles 0.141 Bridge 28 
east and south of West Glacier Winter shutdown Oct/67 
1-C9 Going to the Sun Road, approxi- 0.95 Gr., base, premix 9 
mately 33 miles to the north and surfacing May/67 


easterly of West Glacier, Montana 


» 


MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


Percent 
Time 
Used 


105 


38 


17 


87 


25 


% 


January3], 1967 


Contractor 
and Contract 
Amount 


Rocky Mountain Construction 
$542,272.00 


N. A. Nelson Construction Company 
$1,663 ,354.25 


Robert V. Burggraf Company 
$593,677.00 


Spragues', Inc. 
$30,565.00 


Naranche & Konda Construction Company 
$1,711,109.80 


E. F. Matelich Construction Company 
$555,876.00 


Waddell Construction Company 
$247,641.50 
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MONTHLY CONSTRUCTION REPORT 


Month Ending - February 28, 1967 


Project Number 
and Location 


DISTRICT ONE - MISSOULA 
Division 11-30 - Missoula 


LSI 90-1 (1) 74 
Tarkio-East 


T-1e%9021 (33) 54 U-1, 


TE 90-1" (35) "50; 


I 90-1 (36) 48 U-1 & 


I 90-1 (38) 60 
Superior-East & 
Tarkio-Missoula 


I-IG 90-1 (33) 54 U-2 


Superior-East 


T-§CS9022° (25) 95 U-2 


Missoula-West 


HI9OE20(27)103 U=1 


Missoula-Urban 


IE 90-2.(27) 103 U-2 


Missoula-Urban 
B 2052 (15) 
Lolo-Missoula 


F 215 (16) U-1 
Lolo-Missoula 

Be 2S C16) U=2 
Lolo-Missoula 

US-USG 224 (5) 
Reserve St. -W. 
Missoula 

237 (24) 
Bonner-Ovando 


S 343 (9) 
Avon-Helmville 

SMP 3199-66 
Granite, Lake, 


Mineral 


32667 
o2905 
1.714 
2.018 


5.667 


7.754 


3.466 


3.466 


Missoula & Ravalli Counties 


MONTANA HIGHWAY COMMISSION 
CONSTRUCTION DIVISION 


» 


Contractor and 


Mileage Bid Price a 


McCue Const. Co. 
$48,230.00 

Murphy Bros., Inc. 
$3,048,327 .92 


Strandberg & Assocs. 


& Glenn Mininger 

$41,538.40 

Kober Const. Co. 

$49,468.55 

Zook Bros. Const. 
$2..326,091.83 


U. S. Steel Corp. 
S42. Dee D 
Waddell Const. Co. 
S267, 71.66 


Zook Bros. Const. 
$25 159:556,90 


Mahnomen Pile Drvg. 


$294,764.78 


Hig:tower & Lubrecht 


Const. Company 
$224,458.08 


Bud King Const. Co. 


$637,921.95 


§. Birch,.Inc. 
$431,287.29 
Maronick Const.Co. 
$180,496.00 


2 Safety Rest Areas 


G,GS, PMS, Dr, Sign 
& Strs. (1,198,05") 


Fencing 


Fencing 


G,GS,PCC & Strs. 


Fencing 


346.0' S&C Str. 


G,GS, PMB & Dr. 
Structure 
Structure 
449.0 Stree Gr. 
Surf, PMS & Dr. 
G,GS,BST,Dr. & 


Widening Str. 
Crush & Stockpile 


ey PO ee ee 


Contract 
Awarded 


4/27/66 


Ti 20 f Oo 


8/4/65 


11/23/64 


5720/05 


5/26/65 


4/27/66 


11/23/66 
11/7/66 


12/16/66 


5/31/66 


4/27/66 


8/18/66 


C Wek79S974 UF 


Date of 


Compl. 5 = 


100 Cal. 


Days 


450 Cal. 


Days 


30 Cal. 
Days 


ZOO "Calls 


Days 


400 Cal. 


Days 


30 Cal. 
Days 


220 Cale 


Days 


300 Cal. 


Days 


200 Cal. 


Days 


240 Cal. 


Days 


300 Cal. 


Days 


180 Cal. 


Days 


180 Cal. 


Days 


Work Pro- M Men 


Began __gress Emp. _ 


5/11/66 -- -- 
8/17/65 -- 2 
10/13/65 on -- 
6/1/64 -- -- 
6/26/65 Winter 
Shutdown 
12/21/66 
8/24/65 -- -- 
6/27/66 Winter 9 
Suspend 
12/1/66 


12/1/66 Fair 65 
Not Started 


Not Started 


7/13/66 Winter 
Shutdown 
11/30/66 

5/24/66 == oe 


10/17/56 Poor 10 


ve 
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41 


22 


Or, 


i TAATMMOD ¥A storie AMAT ION 


WOTTOUATEMOD 
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. MONTHLY o. Breucrron REPORT - 2/28/67 


Division 12-30 - Kalispell 


S 58 (6) 13056 
Perma-Hot Springs 

F 102(4) & F 270(12) --- 
Whitefish So. Jct. & 
Big Fork No. Jct. 

F-FG 257 (18) 3.4231 
Kalispell-W. Glacier 

S 404 (4) L./19 
Kalispell-So. Loop 

S 410 (4) 6.505 
NW of Troy-Yaak River-Rexford 

S 424 (3) 2.372 
Polson-N. & W. 

SMP 1599-67 SOS 


Flathead, Lake, Lincoln 
& Sanders Counties 


DISTRICT TWO - BUTTE 
Division 21-30 - Butte 


Hol.n 15-1 (1) 53 --- 
Pipe Organ-Dillon 

I 15-1, (24) 17 U-1 
Lima-Dell 


I 15-1 (24) 17 U-2 
Lima-Dell 

I-IG 90-4 (13) 209 U-1 
Ramsay-EK. & W. 


I-IG 90-4 (13) 209 U-2 
Ramsay-E. & W. 


Sis .T, 90-5 (1) 233 --- 
Homestake Pass-East 


S67) 
Cardwell-South 

U 249(17) & F 214(6) 
Broadwater to Helena 
Via Euclid Avenue 


2.466 


A&B Const. 
$720,860.41 
Skinner Enterprises 
$95,2/5.45 


Co. 


Zook Bros. Const. 
$1,112,096.50 


Kiely Const. Co. 
$228,136.18 
Grant Const. 
$377 5528.99 


Co. 


Zook Bros. Const. 
$247,960.81 
Ruffier Const.Co. 


$134,856.00 


Gabriel Hoyland 
$30,400.00 

Peter Kiewit Sons 
$948,936.58 


Gabriel Hoyland 
$29,835.30 
Naranche & Konda 
$2,031,684.89 
Kober Const. Co. 
$43,388.40 


Revbie Stratford 

& Con, Incs 
$49,672.00 

Cop Const. Co. 
$164,785.89 
Hollaid Const. Co. 
$630,182.65 


ot 


» 


G,GS,RMS,Dr. & 
Strs.(778.25') 
Flashing Beacons & 
Highway Lighting 


G,GS,PMS,Dr. Sign 
Lights & Brs. 


G,GS,PMB & Dr. 


Aggregate Surf. 
& PMS 


G,GS,PMS & Dr. 


Crush & Stockpile 


Safety Rest Area 


G,GS,PMS,Dr. & 
108.0' PCB 


Fencing 


G,GS,PMS,Dr, Sign 
& Strs. 


Fencing 

Dual Safety Rest 
Area 

One 289.0' PCB 


G,GS,PMB,Sign & Dr. 


8/28/63 


Zi2por 


8/4/65 


7/1/66 


T/ Lipes 


1/24/67 


1/24/67 


4/27/66 


9/27/66 


9/27/66 


11/30/65 


11/307 65 


4/27/66 


7/26/66 


10/25/66 


8/31/65 


45 Cal. 
Days 


350 Gals 
Days 


120°Gal. 
Days 
160 Cal. 
Days 


150° Cal. 
Days 
180 Cal. 
Days 


90 Cal. 
Days 
200 Cal. 
Days 


30 Cal. 
Days 
400 Cal. 
Days 


30 Cal. 
Days 


100 Cal. 
Days 


220 Cal. 
Days 
250 Cal. 
Days 


9/16/63 


Not Started 


9/9765 


8/18/66 


9/21/66 


Not Started 


Not 


5/31/66 


10/19/66 


10/20/86 


3/14/66 


3/14/66 


6/30/66 


8/17/66 


Started 


-- ~~ 99 
Winter <- 95 
Shutdown 
11/8/66 
ae aes 60 
Winter 25 
Shutdown 
12/23/66 
-- -- 95 
Winter iP 
Shutdown 
1/6/67 
-- -- 4 
Winter 68 
Shutdown 
12/23/66 
Winter 52 
Shutdown 
12/23/66 
o- -- 97 
s- 2 59 


Not Started 
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MONTHLY CONSTRUCTION REPORT - 2/28/67 


Division 22-30 - Bozeman 


S 28 (9) 
McLeod-Big Timber 


8.843 


I 90-7 (19) 346 4.029 
Springdale-West 
§ 182 (4) 
Manhattan-East 
LSF 13-244 (1) U-2 ace 
Raynolds Pass-Ennis 
ROW F 244 (9) 
Raynolds Pass-Ennis 
F 244 (10) 
Raynolds Pass-Ennis 
S427 (@) 
Cameron-Southwest 
SMP 1699-66 --- 
Gallatin, Madison, Park 
_& Sweet Grass Counties 


72435 


72513 
74543 


0.246 


DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 


R-AD 10 (1) & R-AD 12(1)0.777 
Malmstrom Air Force 0.511 
Base-N. Gate-Great Falls 
& Malmstrom A.F.B.-Main Gate- 
Great Falls 

I 15-4 (25) 218 U-1 

& #238. \(10) 

Wolf Creek-North 
I-IG 15-4 (26) 221 U-1 
Craig-North & South 
I-IG 15-4 (26) 221 U-2 
Craig-North & South 
I 15-4 (29) 227 Se 

Craig-North & South 

I 15-5 (23) 234 U-1 4.502 
Hardy Creek-South 

I 15-5 (23) 234 U-2 -=° 
Hardy Creek-South 

B 5-5 (C23) 234 U=3 
Hardy Creek-South 


22099 


fu2oo 


Ay ee) 


Maronick Const.Co. 
$221,042.74 


Fred Strandberg 
$73,617.16 
Maronick Const.Co. 
$788,318.70 

Junior W. Tschache 
$24,548.05 

Bohleen Const. 
$13,913.28 

Zook Bros. Const. 
S157, 134408 

Ralph Huckaba,Contr. 
$174,662.90 
Holland Const. Co. 
$103 5275.00 


Surf. & PMB 


Median Rail 
G,GS,PMB,Dr. & 
Structures 
Safety Rest Area 
Fencing 

G,GS,PMS & Dr. 
278.0' PCB,G & GS 


Crush & Stockpile 


a a a 


Montana Sand & Grav. 
$178,398.31 


F&S Contracting 
$1,843 ,885.51 


F&S Contracting 
$3,644, 743.90 
Bohleen Gonst. 
$44,596.00 

Cop Const. Co. 
$909,261.58 

Zook Bros.Gonst.Co. 
$3)3765 841.73 
Riklin ‘Const.Co. 
$259,682.86 

Junior W. Tschache 
$43,406.10 


G,GS,PMS & Dr. 


,>GS,PMS,Dr.Signs 
Strs. 
G,GS,PMS,Dr,Sign 
& Strs. 


Fencing 


Structures 


G,GS,PMB,Sign & Dr. 


183),.00 
209.25" 
Fencing 


& Dual 
PCB 


6/22/66 


9/27/66 
10/25/66 
5/24/66 
1/11/66 
1/11/66 
6/22/66 


7/26/66 


He ee 


6/15/66 


10/30/64 


8/25/65 


8/25/65 


6/22/66 
6/22/66 


6/28/66 


100 Cal. 
Days 


60 Cal. 
Days 
Z50 Cal. 
Days 
90 Cal. 
Days 
90 Cal. 
Days 
280 Cal. 
Days 
22> Cal, 
Days 
120 Cal. 
Days 


100 Cal. 
Days 


350 Cal. 
Days 


450 Cal. 
Days 
30 Cal. 
Days 
7/31/67 


400 Cal. 


A SS Se 


“ 
7/30/66 Winter -- 
Shutdown 
10/7/66 
Not Started 
11/22/66 =-- 4 
10/17/66 oe == 
4/20/66 = == 
4/14/66 o- -- 
8/2/66 -- == 
9/21/66 -- -- 
7/25/66 on -- 
11/16/64 Winter 
Shutdown. 
11/5/66 
9/7/65 se 3 
10/8/65 on - 
11/15/65 Good 9 
8/4/66 Fair 80 
7/29/66 on w= 
8/30/66 Poor L 
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MONTHLY CONSTRUCTION REPORT - 2/28/67 


Division 31-30 - Great Falls (Cont'd) 


1525" (6) 2717 U-1, 2.042 
Fe5=5(31)273 U-1, 2.990 
TE? 30525(3)273 U-1, 0.573 


U 388 (8) 

Great Falls-W., Sun River- 
Emerson Jct.-Great Falls 
Spur & Sun River-10th Avenue 


15-5 (26) 271 U-2, 2.042 
memS5=5(31)273 U-2, 2.990 
HG? 31'525(3)273.U-3 = 0.573 


Great Falls-W., Sun River- 


Emerson Jct. & Great Falls Spur 


IG 15-5 (27) 274 --- 
Great Falls-West 


IG 15=5 (28) 274 U-2 --- 
Sun River-Emerson Jct. 

ne wi5=5 (33) 237 --- 
Hardy Creek-South 

IG 15-5 (34) 270 0.159 
Central Ave.-Gt.Falls Conn. 


64 (10) 

Great Falls-Armington 
64 (12) 

Great Falls-Armington 
183 (4) 
Raynesford-South 


0.220 
0.356 


12.33% 


224 (10) 0.414 
Central Ave.-W.-Great Falls 
235° (33) —-- 

Geyser-East 

2316" (7) “co 

DupuyereBirch Creek 


238 (11) --- 
Wolf Creek-Augusta Rd. 

ZT? CT) ae 
10th Ave. So. & 57th 
St.-Great Falls 
3125) 

Great Falls~North 


Daios7 


£629,092 02 


McLaughlin, Inc. & 
Nilson-Smith Const. 
$35 1783057617 


U.S. Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$399,132.97 


Sletten Const.Co. 
$514,839.02 
Sletten Const.Co. 
$897,808.05 
Interstate Contrs. 
$178, 932-2 


Zook Bros. Const. 
$116,278.43 
Cave Const., Inc. 
$41,934.21 
McLaughlin, Inc. 
$292,953.48 


Nilson-Smith Const. 
S2143 289415 

Cave Const.,Inc. 
$55,551.88 

Gray Co. & Earl 

A. Gray 

S47, 9a2eL5 
Holland Const.Co. 
$28,035.00 
Western Sign Corp. 
$61,737.75 


Nilson-Smith Const. 


» 


G,GS,CSB,Conc. 
Pav. ,PMS,Dr,Signs 
& Sr€one.(U.P.'s 


1/22/65 


(239.5',296.0' & 317.5") 


Fencing 


Dual & P.'s(123.0", 


Ly22/65 


10/28/64 


366.0')Single U.P. (244.5') 


Dual 474.0' Steel 
Bridge 


Dual 739.17' Steel 
Structure 
663.9' Conn. & Gr, 


GS,PMB & Dr. 

Repair of Slide 
G,BS,Channelization 
Sign & Lighting 
Surf. & PMB 
G,GS,PMB & Dr. 
Safety Rest Areas 


Safety Rest Areas 


Earth Removal 


Signs, Lighting & 
Channelization 


G,GS,PMS & Dr. 


2/29/65 


8/9/66 


10/12/64 
2121/67 


7/1/66 


11/22/66 
9/3/65 


9/3/65 


2/20/67 


2/2L/67 


9/27/66 


Bor. =. eee Wn ee ee eee Me Des 


500 Cal. 3/15/65 
Days 

Z50 Gal, 6/2/65 

Days 

7/31/66 3422/65 
10/31/66 6/1/65 

425 Cal. 4/18/66 
Days 

120 Cal. 8/23/66 
Days 

200 Cal. 11/5/64 
Days 

60: Gal. Not Started 
Days 

100 Cal. 8/16/66 
Days 

120 Cal. Not Started 
Days 

150 Cal. 8/29/65 
Days 

150 Cal. 10/25/65 
Days 

45 Cal. Subj.to 
Days BPR Concur. 
60 Cal. Not. Started 
Days 

150 Cal. 10/18/66 


Winter 
Shutdown 
11/3/66 


Winter 
Suspend 
11/4/66 


Fair ils} 


Fair iL? 


Winter - 
Shutdown 
11/23/66 


Winter = 
Shutdown 
11/3/66 


Suspended 
8/19/66 
Suspended 
9/7/66 
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99 


96 
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MONTHLY CONSTRUCTION REPORT - 2/28/67 
Division 32-30 - Havre 


LSI 15-8 (2) 387 
Sweetgrass 
ER 57 (4) U-2, 


0.658 


ER) 57°(5) U=2 & S 193 (6) 


Valier-N. & W. 


& Valier-Cut Bank 


LSF 1-95 (1) 


Gildford-Havre-East 


$47,093.65 
ROW F 190 (5) U-3 5.858 Walter Mackin & Son 
Birch Creek- Browning $9 5316.10 
F 190 (7) 5.926 Nilson-Smith Const. 
Birch Creek-Browning $588,179.40 
F 190 (8) 5.858 Hilde Const.Co.,Inc. 
Birch Creek-Browning $616,318.09 
Ss 193 (9) 9.444 Baltrusch Const.Co. 
Valier-Cut Bank & Affiliates 
$406,387.46 
iB 220).(11) 7.369 Hilde Const.Co. 
Cut Bank-E. & W. $728,486.61 
EF 252, ((19) U-=1 56bZ5 Baltrusch Const.Co. 
Fort Benton-Havre & Affiliates 
§3'552..125.63 
S 430 (3) U-1 3.605 Wickens Bros. 
Chinook-Southwesterly S2703.143495 
S 430 (3) U-2 --- W. P. Roscoe Co. 
__Chinook-Southwesterly $52,223.14 


DISTRICT FOUR - GLENDIVE 


Division 41-30 - Glendive 


F 86 (32) 
Miles City-North 
Dakota Line 

I 94-6 (10) 213 
Glendive-E. & W. 


I-IG 94-6(12)212 U-1 


Glendive-E. & W. 


T=EG).94=6 (2)212 U-2 


Glendive-E. & W. 


6.442 


0438 L 


1.609 


1.012 


N.L.Garrick Const.Co. 


$101,589.65 
Wickens Bros. 
$173,509.34 


Baltrusch Const.Co. 
Inc. & Affiliates 


Richardson Const. 
Company, Inc. 
$479,049.68 
Sletten Const.Co. 
$15559,034.45 


Brasel & Sims Const. 


$755,309.36 
Walter Mackin & Son 
$5,881.50 


Rest Area and 
Beautification 
Apprs. & Dr. 


Safety Rest Area 


Fencing 
G,GS,PMS & Dr. 
G,GS,PMB & Dr. 


G,GS,PMB & Dr. 


G,GS,PMB & Dr. 


G,GS,PMS & Dr. 


G,GS,PMB & Dr. 


Two Structures 


G,GS,BSS,PMB & Dr. 


2,013. Str. 


Fencing 


2/21/67 180 Cal. 
Days 
7/27/65 250 Cal. 
Days 
4/27/66 90 Cal. 
Days 
1/24/67 90 Cal. 
Days 
f2a765 280 Cal. 
Days 
11/22/66 200 Cal. 
Days 
7/26/66 150 Cal, 
Days 
7/26/66 180 Cal. 
Days 
9/28/65 270 Cal. 
Days 
10/25/66 220 Cal. 
Days 
10/25/66 200 (Cal. 
—_—Days___ 
10/25/66 ZD OF Gaile 
Days 
5/24/66 450 Cal. 
Days 
1/26/67 200 Cal. 
Days 
1/24/67 30 Cal. 


Days 


VF 

Not Started 

8/30/65 -- 

5/25/66 -- 

Not Started 

10/13/65 -- 

Not Started 

9/20/66 o- 

9/1/66 Winter 
Shutdown 
11/4/66 

12/6/65 Winter 
Shutdown 
10/29/66 

11/3/66 -- 


11/28/66 Fair 


Not Started 


6/22/66 Winter 
Suspend 
11/17/66 


Not Started 


Not Started 
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96 


99 
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MONTHLY CONSTRUCTION REPORT - 2/28/67 


Division 41-30 - Glendive (Cont'd) 


I 94-6(13)213 oo 
Glendive-E. & W. 

S28 ©) 3.860 
Wibaux-North 

Beto (24) 10.222 
Miles City-Jordan 

F 245 (19) 6.856 
Glendive-Sidney 

F 246 (16) U-1 0.240 
Circle-Glendive 

F 265 (8) === 
Sidney Bridge- 
North Dakota Line 

S 406 (3) 7.156 
SE of Fallon-Cabin Creek 
Division 42-30 - Wolf Point 

F 142(10) & S 335(8) 4.865 
Malta-Saco & 9.844 
Saco-Cole South 

Be eaZ Cr) 17.125 
Malta-Saco 

LSF 1-155 (1) --- 
Glasgow-West 

F 266(7) & S 15(13) 0.605 
Main St.-Scobey & 7.194 
Poplar-Flaxville 

S)428° (3) -U=1 9.138 
Wagner-S. to Malta-E. 


Division 43-30 - Miles City 


LSF 2-86 (1) a 


Locate-East 


Sletten Const.Co. 
$518,248.38 
Meyer Const.Co. 
$285,359.03 


Northern Imprvmnt. 
$7705.97 5502 

Gus M. Albert 
$704,007.13 

Roy Scheffler ,Inc. 
& Joe Mayo & Son 
$796,983.29 

Walter Mackin & Son 
$69,476.75 


Harry Norgaard Co. 
$279,167.18 


R.J.Sundling & Son 
& Wickens Bros. 

SO (sei iero 
Nilson-Smith Const. 
$1,157,614.97 


Jack Schye 
$66,730.80 


Sundling & Son,Inc. 
& R.J.Sundling 
$495,219.49 
Holland Const.Co. 
$812,261.64 


Northern Imprvmnt. 
$89,513.92 


L,973.0' Str. 

G,GS,PMB & Dr. 
G,GS,PMB & Dr. 
G,GS,PMB,Dr. & 


131.5" &-13125" 2c 
G,GS,PMS & Dr. 


Riprap Protection 


G,GS & Dr. 


G,GS,PMS & Dr. 


G,GS,PMB & Dr. 


Safety Rest Area 


G,GS,PMS & Sign 


G,GS,PMB & Dr. 


Safety Rest Area 


1/24/67 


6/22/66 


6/22/66 
7/26/66 


8/25/65 


1/24/67 


10/26/65 


2715) 66 


7/1/66 


4/27/66 


1/30/65 


7/1/66 


4/27/66 


A2 > eCale, 
Days 
180 Cal. 
Days 


260 Cal. 
Days 
220 Cal. 
Days 
280 Cal. 
Days 


6/1/67 


250 Cal. 
Days 


220 Cal. 
Days 


200.Gal. 
Days 


90 Cal. 
Days 


180 Cal. 
Days 


200. Cale 
Days 


fo) 


eo 
213/07 -- 
7/28/66 Winter 
Shutdown 
11/18/66 
8/30/66 oe - 
8/18/66 Fair 
12/10/65 Winter - 
Shutdown 
11/2/66 
Not Started 
10/19/65 Winter - 
Shutdown 
11/16/66 
4/2/66 Winter 
Shutdown 
11/20/66 
8/17/66 Winter - 
Shutdown 
11/5/66 
5/16/66 Winter - 
Shutdown 
8/10/66 
5/4/66 -- - 
7/27/66 Winter - 
Shutdown 
ene 12/3/66 
6/3/56 Winter -- 
Shutdown 


10/11/66 
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MONTHLY Ci. 


SrRUCTION REPORT - 2/28/67 


Division 43-30 - Miles City (Cont'd) 


F 86 (27) O27 
Miles City-N. Dak. Line 


I 94-3 (12) 76 U-1 Fel DS 
Rosebud County Line-E. 

I 94-3 (12) 76 U-2 
Rosebud County Line-E. 

I-IG 94-3 (13) 83 U-1 
Forsyth-West 

I-IG 94-3 (13) 83 U-2 -<- 
Forsyth-West 


Talos 


7.007 


I-IG 94-3 (13) 83 U-3 
Forsyth-West 

S 362 (7) U-1 
Lame Deer-Colstrip 


DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 


DSL), & U 230-(11) =-- 
Pompey's Pillar & Bldg.-E. 


I 90-8 (26) 451 U-1 eto yh 

& I 94-1 (14) 0 U-1 02679 
Lockwood-Pinehill & 
Pinehill-Huntley 

I 90-8 (26) 451 U-2 0.082 
Lockwood-Pinehill 

I 90-8 (26) 451 U-3 J6D0L 

& I 94-1 (14) 0 U-2 0.679 
Lockwood-Pinehill 
& Pinehill-Huntley 

I-IG 90-8(27)425 U-1 7.968 
Park City-Laurel 

I-IG 90-8 (27) 425 U-3 7.968 
Park City-Laurel 

I-IG 90-8 (28) 432 --- 
Park City-Laurel 

I 94-1 (11) 1 U-1 6.141 
Pinehill-Huntley 

IT 94-1 (11) 1 U-2 OF11S 
Pinehill-Huntley 

I 94-1 (11) 1 U-3 6.141 


Pinehill-Huntley 


Northern Imprvmrt. 
$982,149.31 


Joe Mayo & Son,Inc. 
$1,066,218.29 


Hasse Cathodic, Ltd. 


$32.,063 42 

Peter Kiewit Sons' 
$1 2925376420 
W.P. Roscoe Co. 
$308,563.80 


Hasse Cathodic, Ltd. 


$34,539.85 
Holland Const.Co. 
$155,012.05 


Yellowstone Elec. 
$38,603.07 
Schultz & Lindsay 
$1,462,874.38 


Sletten Const.Co. 
$308,973.33 
W. P. Roscoe Co. 
$73,577.26 


Peter Kiewit Sons' 
$2,190,324.59 
Kober Const.Co. 
$67,000.70 
Cop.Const. Co. 
$412,649.46 

Peter Kiewit Sons' 
S25272 4232430 
Sletten Const.Co. 
$515,009.65 

W.P. Roscoe Co. 


$35,706.20 


» 
G,GS,PMS & Dr. 


G,GS,PMS,Sign,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


143.0', 394.0' & 
219.5' PCB's 


Fencing 


PMS 


Traffic Signals 


G,GS,PMS,Dr. & Sign 


Structures 


Fencing 


G,GS,PMS,Dr. & 
Signs 
Fencing 


Structures 
G,GS,PMS,Sign,Dr. 
& Delineation 


Structures 


Fencing 


10/26/65 


4/27/66 
4/27/66 
7/26/66 


7/26/66 


7/26/66 


5/24/66 


1/11/66 


11730/65 


11/30/65 


11/30/65 


6/30/65 
6/30/65 
8/25/65 
11/30/65 
11/30/65 


11/30/65 


300 Cal. 
Days 


300 Cal. 
Days 
30) Cal. 
Days 
300 Cal. 
Days 
275 Cal. 
Days 


50 (Cals 
Days 
100 Cal. 
Days 


150 Cal. 
Days 
350 Cal. 
Days 


11/30/66 


30 Cal. 
Days 


450 Cal. 
Days 
30 Cal. 
Days 
5/31/67 


350 Gal. 
Days 
6/30/67 


10/4/66 


8/2/66 


5/4/66 


12/15/65 


1/12/66 


3/30/66 


9/14/65 
8/9/65 
9/28/65 
3/21/66 
1/5/66 


2/28/66 


9 


Winter 
Shutdown 
11/18/66 


Winter 
Suspend 
12/1/66 


Winter 
Shutdown 
11/3/66 


Complete 
1/31/67 
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MONTHLY CONSTRUCTION REPORT - 2/28/67 


Division 51-30 - Billings (Cont'd) 


I 94-1 (13) 7 U-1 & 

S 422 (4) 
Huntley-Ballantine 

I 94-1 (13) 7 U-2 
Huntley-Ballantine 

LSI 94-2 (1) 63 --- 
Hysham-West 

I 94-2 (11) 67 U-1 
Hysham-East 

I 94-2 (11) 67 U-2 9-900 
Hysham-East 


7.401 


6.542 


9.900 


F 107(15) & LSF 4-107(1) --- 
Bridger-Laurel 

Seas ©) 7.464 
Columbus-Southeast 

S) 260. (8) 6.278 


Lodge Grass-St.Xavier 


Melstone-=Mosby 


SMP 5499-66 --- 
Fergus, Judith Basin, 


Meagher & Wheatland Counties _ 


S. Birch, Inc. 
$1,744,966.83 


Kober Const. Co. 
$34,949.00 

Empire Sand & Grav. 
$154,230.44 

S. Birch, Inc. 
$1,679,426.95 

Hasse Cathodic,Ltd. 
$46,799.48 

Empire Sand & Grav. 
$86,394.52 
Maronick Const.Co. 
$482,862.55 
Holland Const.Co. 
$529,433.94 


S 367 (5) Ond25 Husman Bros,Inc. 
Custer-Myers Bridge-Hysham $646,836.06 
Division 52-30 - Lewistown 

EF 8 @5) Gels R.J.Sundling & Son, 
White Sulphur Springs- Inc. & R.J.Sundling 
Harlowton $647,696.82 

F 8 (16) 4.784 Bob Clark & Son 
White Sulphur Springs- Fencing Company 
Har Lowton $3,572.40 

F 108 (10) 8.468 Holland Const.Co. 
Billings-Roundup $1,616,308.08 

Bp a>: (15) 8.484 Hilde Const. Co. 
Har lowton-Ryegate 3705,.50e4L 

S 263 (3) hie 7 Lal Schultz & Lindsay 
Ryegate-North $394,921.57 

S 399 (6) 4.681 Francis M,. Tindall 


$233 5327265 


Holland Const.Co. 
$83,580.00 


G,GS,PMS,Dr. & 9/27/66 300 Cal. 11/4/66 

Structures Days 

Fencing 9/27/66 30 Cal. 11/18/66 
Days 

Safety Rest Area 4/27/66 100 Cal. 5/31/66 
Days 

G,GS,PMS,Dr. & 4/27/66 300 Cal. 6/27/66 

Structures Days 

Fencing 4/27/66 30 Cal. 7/25/66 
Days 

Safety Rest Area 6/22/66 90 Cal. 7/7/66 
Days 

G,GS,PMB & Dr. 6/22/66 200 Cal. 7/25/66 
Days 

G,GS,PMS,Dr. & 2/15/66 LS0 ‘Cal. 4/11/66 

Structure Days 

G,GS,PMS,Dr. & 9/27/66 300 Cal. 10/20/66 

Strs. & Apprs. Days 

G,GS,PMB & Dr. 10/25/66 280 Cal. Not Started 
Days 

Seeding 9/27/66 11/30/66 Not Started 

G,GS,PMS & Dr. 7/27/65 300 Cal. 8/17/65 
Days 

G,GS,PMS & Dr. 9/28/65 300 Cal. 3/15/66 
Days 

G,GS,PMS,Dr. & 8/18/66 180 Cal. 9/8/66 

& Structure Days 

G,GS & Dr. 7/27/65 250 Cal. 9/8/65 
Days 

Crush & Stockpile 7/26/66 120 Gal. 11/28/66 
Days 


Se 


== LL 


Winter -- 
Shutdown 
11/5/66 
Winter -- 
Shutdown 
11/22/66 
Winter -= 
Shutdown 
11/28/66 
Fair 14 
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MONTANA 
2% Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work pletion Date Used 4mount 
GNP 8-A6 2 miles north of West Glacier on 10.9 New grading, 3.5 89 105 Rocky Mountain Construction 
International Park Road miles, base, bit. July/67 $542,272.00 
surf. treat. 
Winter shutdown 
FHP 57-1(1) Begins approximately 10 miles 4.5 Grade, base, 44 45 N. A. Nelson Construction Company 
easterly of Libby, Montana, and bits. ples mix, Nov/67 $1,663 ,354.25 
extends easterly 4.525 miles bridge 
along the river bank 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base, 1 1 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck (Iinter- bit. paving, $593,677.00 
41(2) Creek Wye thence southerly on US mittent) bridge 
- 287 to West Yellowstone Winter shutdown 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding and mulch 43 Lh Spragues', Inc. 
West Yellowstone and extends 16.4 Winter shutdown May/67 330,565.00 
miles northwesterly 
ERFO 44(2) US 2, Essex - Summit 1:22 Gr. base, bit. 78 87 Naranche & Konda Construction Company 
pit. mix, bridges July/67 $1,711,109.80 
Winter shutdown 
ERFO 44(3) US 2, Essex - Summit, 29 miles 0.141 Bridge 28 25 E. F. Matelich Construction Compa -y 
east and south of ijest Glacier Winter shutdown Oct/67 $555,876.00 
GNP 1-C9 Going to the Sun Road, approxi- 0.95 Gr., base, premix 20 aly, Waddell Construction Company 
mately 33 miles to the north and s surfacing, tunnel June/67 $247,641.50 
easterly of West Glacier, Montana widening 


MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


February 28, 1967 
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MONTHLY CONSTRUCTION REPORT 


Month Ending - March 31, 1967 _ 


MONTANA HIGHWAY 
CONSTRUCTION 


DIVISION 


COMMISSION 


Project Number 
and Location 


Mileage. 


DISTRICT ONE - MISSOULA 
Division 11-30 - Missoula 

LSI 90-1 (1) 74 
Tarkio-East 


I-IG 90-1 (33) 54 U-1, 5.667 

I 90-1 (35) 50, 3.905 

I 90-1 (36)48 U-1 & 1.714 

I 90-1 (38) 60 22018 
Superior-East & 
Tarkio-Missoula 

T-IG 90-1 (33) 54 J-2 5.667 
Superior-East 

I 90-1 (39) 50 10.453 


Superior-East 
Tarkio E. 
T-IG 90-2 (25) 


(25) 95 U-2 7.754 
Missoula-West 


I 90-2 (27) 103 U-1 3.466 
Missoula-Urban 

I 90-2 (27) 103 U-2 3.466 
Missoula-Urban 

I 90-3 (16) 151 6.686 


Drummond-E. & W. 
F 21.5°(¢(05) Bees 
Lolo-Missoula 


F 215 (16) U-l 7.488 
Lolco-Missoula 

F 215 (16) U-2 ore 
LolosMissoula 

US-USG 224 (5) ce! 
Reserve St.-W. of 
Missoula 

F 237 (24) 2.624 
Bonner-Ovando 

S 343 (9) 7.756 


Avon-Helmville 


a oe —=— ee 


$13,961.08 


Kober Const. Co Fencing 
$49,468.55 
Zock Bros. Const. 


(e) 
$2 326,091.83 


G,GS,PCC & Str 


rt 
KS 
07) 
o 


U. S. Steel Corp. Fencing 

$42 542.35 

Tschache Brothers Seeding 
$15,040.84 

Waddell Const. Co. 346.0' S&C Str. 


$24/,717.66 


Zook Bres. Const. 
$2 ,159,556.90 
Mahnomen Pile Drvg. 
$294,764.78 


G,GS,PMB & Dr. 


Structure 


Hightower & Lubrecht Structure 
Const. Company 

$224,458.08 

Bud King Const.Co. 449.5’ Str. Gra 
$637,921.95 Surf, PMS & Dr. 
S¢ Birch, ine: G,GS,BST,Dr. & 
$4321 ,287.29 Widening Str. 


11/23/64 


5/26/65 


3/28/67 
4/27/66 


11/23/66 


11/7/66 


12/16/66 


5/31/66 


4/27/66 


Contractor and Contract Date of Work 

_.. Bid Price ype. awarded Compl. ss Began 
McCue Const. Co. 2 Safety Rest Areas 4/27/66 100 Cal. 5/11/66 -° 
$48,230.00 Days 
Murphy Bros., Inc. @,GS,PMS,Dr., Sign 7/27/65 450 Cal. 8/17/65 oo 
$3,048,327.92 & Strs. (1,198.05') Days 
Strandberg & Assocs. Fencing 8/4/65 30 Cal. 10/13/65 -- 
& Glenn Mininger Days 
$41,538.40 
Bob Clark & Son Fencing Seeding 3/28/67 5/31/67 Not Started 


250 Cal. 
Days 
400 Cal. 6/26/65 Win 
5 
L 


Days 


2/21/6 
30 Cal. 8/24/65 -- 
Days 
11/15/67 Not Started 
220 Cal. 6/27/66 Wicter 
Days Suspeod 
12/1/66 
300 Cal. 12/1/66 Fair 
Days 
200 Cal. Not Started 
Days 
240 Cal. 3/2/67 = 
Days 
300 Cal. 7/13/66 3/28/67 
Days 
180 Gal. 5/24/66 Si 


Days 
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MONTHLY C.. 


Srevcrr0n REPORT - 3/31/67 


Division 11-30 = Missoula (Cont'd) 


SMP 3199-66 oo- 
Granite, Lake, Mineral 
Missoula & Ravalli Counties 


Division 12-30 - Kalispell 


S 58 (6) 
Perma-Hot Springs 
F 102(4) & F 270(12) o-- 
Whitefish So. Jct. & 
Big Fork No. Jct. 


1.056 


F-FG 257 (18) 36231 
Kalispell-W. Glacier 

S 404 (4) 1,719 
Kalispell-So. Loop 

S 410 (4) 6.965 
NW of Troy-Yaak River-Rexford 

S 424 (3) 2.775 
Polson=-N. & W. 

SMP 1599-67 coo 


Flathead, Lake, Lincoln 


oe 


DISTRICT TWO - BUTTE 
Division 21-30 - Butte 


LSI I. 15=1 (1) 53 --- 
Pipe Organ-Dillon 


I 15-1 (24) 17 U-1 2.560 
Lima-Dell 
I 15-1 (24) 17 U-2 5.560 


Lima-Deil 
I-IG 90-4 (13) 209 U-1 6.953 
Ramsay~E. & W. 


I-IG 90-4 (13) 209 U-2 6.953 
Ramsay-E. & W. 


I 90-4 (16) 227, I 90-5(13)239 
& I 90-5 (15) 231 16.843 
Butte-E., Homestake Pass-E. 


& Whitehall-E. & W. 


s 9 

Maronick Const. Co. Crush & Stockpile 8/18/66 180 Cal. 10/17/66 Fair ~- 

$180,496.00 Days 

A&B Const. Co. G,GS,RMS,Dr. & 8/28/63 8/31/65 9/16/63 Completed 

$720,860.41 Stre.(/78.25') 11/14/66 

Skinner Enterprises Flashing Beacons & 2/21/67 45 Cal. Not Started 

$9,275.45 Highway Lighting Days 

Zook Bros. Const. G,GS,PMS,Dr. Sign 8/4/65 350; Cal. 9/9/65 Winter -- 

$1,112,096.50 Lights & Brs. Days Shutdown 
11/8/66 

Kiely Const. Co. G,GS,PMB & Dr. 7/1/66 120 Cal. 8/18/66 -- o- 

$228,136.18 Days 

Grant Const. Co. Aggregate Surf. 77/65 160 Cal. 9/21/66 Winter o- 

$377,528.99 & PMS Days Shutdown 
12/23/66 

Zock Bros. Const. G,GS,PMS & Dr. 1/24/67 150° Cal. 3/21/67 -- 9 

$247,960.81 Days 

Ruffier Const. Co. Crush & Stockpile 1/24/67 180 Cal. 3/17/67 Poor 9 

$134,856.00 Days 

Gabriel Hoyland Safety Rest Area 4/27/66 90 Cal. 5/31/66 -- -- 

$30,400.00 Days 

Peter Kiewit Sons' G,GS,PMS,Dr. & 9/27/66 200 Cal. 10/19/66 Winter =- 

$948,936.58 108.0' PCB Days Shutdown 
1/6/67 

Gabriel Hoyland Fencing 9/27/66 50. Cabs 10/20/66 =-- -- 

$29,835.30 Days 

Naranche & Konda G,GS,PMS,Dr, Sign 11/30/65 400 Cal. 3/14/66 Winter 6 

$2,031,684.89 & Strs. Days Shutdown 
12723/ 66 

Kober Const. Co. Fencing 11/30/65 +30 Cal. 3/14/66 Winter -- 

$43 388.40 Days Shutdown 
12/23/66 

Tschache Brothers Seeding 3/28/67 5/317 6F Not Started 


$35,916.25 
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MONTHLY c.Mravcrion REPORT - 3/31/67 


Division 21-30 - Butte (Cont'd) 


LSI I 90=5 (1) 233 o-- 
Homestake Pass-East 


S 67) (7) --- 
Cardwel1l-South 

U 249(17) & F 214(6) 
Broadwater to Helena 
Via Euclid Avenue 


2.466 


Division 22-30 - Bozeman 


S 28°(9) 
McLeod-Big Timber 
I 90-7 (19) 346 
Springdale-West 
S 182 (4) 
Manhattan-East 
LSF 13-244 (1) U-2 --- 
Raynolds Pass-Ennis 
ROW F 244 (9) 
Raynolds Pass-Ennis 
F 244 (10) 
Raynolds Pass-Ennis 
S 427 (3) 
Cameron-Southwest 
SMP 1699-66 --- 
Gallatin, Madison, Park 
& Sweet Grass Counties 


8.843 


4.029 


72435 


7913 
74513 


0.246 


DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 


R-AD 10 (1) & R-AD 12 (1) 
Malmstrom Air Force 0./777 
Base-N. Gate-Great On 5SE1 
Falls & Malmstrom A.F.B.- 
Main Gate-Great Falls 

I 15-4 (25) 218 U-1 

& F 238 (10) 

Wolf Creek-North 

I-IG 15-4 (26) 221 U-1 7.233 

Craig-North & South 


2.699 


R. L. Stratford 

& Company, Inc. 
$49,672.00 

Cop Const. Company 
$164,785.89 
Holland Const.Co. 
$630,182.65 


Maronick Const.Co. 
$221,042.74 


Fred Strandberg 
$73,617.16 
Maronick Const.Co. 
$788,318.70 

Junior W. Tschache 
$24,548.05 

Bohleen Const. 
$13,913.28 
Zook Bros. 
$157,734.08 
Ralph Huckaba,Contr. 
$174,662.90 

Holland Const.Co. 
$103,275.00 


Const. 


Montana Sand & Grav. 
$178,398.31 


F&S Contracting 
$1,843 ,885.51 


F&S Contracting 
$3, 644,743.90 


b 


Dual Safety Rest 
Area 
One 289.0' PCB 


G,GS,PMB,Sign & Dr. 


Surf. & PMB 


Median Rail 
G,GS,PMB,Dr. & 
Structures 
Safety Rest Area 
Fencing 

G,GS,PMS & Dr. 
278.0' PCB,G & GS 


Crush & Stockpile 


G,GS,PMS & Dr. 


G,GS, PMS, Dr,Signs 
& Strs. 


G,GS,PMS,Dr, Sign 
& Strs. 


4/27/66 


7/26/66 


10/25/66 


6/22/66 


9/27/66 
10/25/66 
5/24/66 
1/11/66 
1/11/66 
6/22/66 


7/26/66 


6/15/66 


10/30/64 


8/25/65 


100 Cal. 
Days 


220. Cal: 
Days 
290" Gale 
Days 


100 Cal. 
Days 


60 Cal. 
Days 
250 Cal. 
Days 
90: Cal. 
Days 
90 Cal. 
Days 
280 Cal. 
Days 
225 ‘Cals 
Days 
120 Cal. 
Days 


100 Cal. 
Days 


350 Cal. 
Days 


450 Cal. 
Days 


6/30/66 


8/17/66 


3/7/67 


7/30/66 


2/28/67 
11/22/66 
10/17/66 
4/20/66 
4/14/66 
8/2/66 


9/21/66 


7/25/66 


11/16/64 


OFT 162 


Winter 
Shutdown 
10/7/66 


Winter 
Shutdown 
11/5/66 
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MONTHLY C. 


‘@rrver1o0n REPORT - 3/31/67 


Division 31-30 - Great Falls (Cont'd) 


I-IG 15-4 (26) 221 U-2 7.233 
Craig-North & South 

i 5—4 C29) 227 === 
Craig-North & South 


I 15-4 (30) 210 8.165 
Sieben-Wolf Creek 

melus—5 (23) 234 U=1 4.502 
Hardy Creek-South 

I 15-5 (23) 234 U-2 --- 
Hardy Creek-South 

I 15-5 (23) 234 U-3 4.502 
Hardy Creek-South 

I 15-5 (26) 271 U-1, 2.042 

I-IG 15-5(31)273 U=1, 2.990 

I-IG 315-5(3)272 U-1, 0.573 


& U 388 (8) 
Great Falls-W., Sun River- 
Emerson Jct.-Great Falls 


Spur & Sun River-10th Avenue 


Tev5s5-(26)°271 U-2, 2.042 
T-0E415-5(31)273 U-2, 2.990 
P2EC7315+5(3)272 U=3 0.573 


Great Fails-W.,Sun River- 


Emerson Jct. & Great Falls Spur 


I-IG 15-5 (27) 274 --- 
Great Falls-West 


I-IG 15-5 (28) 274 U-2 --- 
Sun River-Emerson Jct. 
I-IG 15-5 (33) 237 --- 

Hardy Creek-South 


I-IG 15-5 (34) 270 0.159 


Central Ave.-Gt.Falls Conn. 


I 15-5 (36) 267 & 
I 315=5.(4) 268 
Gore Hill-Emerson Jct. 
& Great Falls Spur 
F 64 (10) 
Great Falls-Armington 
F 64 (12) 
Great Falls-Armington 
S 183 (4) 125331 
Raynesford-South 


11,210 


0.220 


0.356 


Bohleen Const. 
$44,596.00 

Cop Const. Company 
$909,261.58 


Bob Clark & Son Fencing 


$15,658.37 


Zook Bros. Const.Co. 


$3,765,841.73 
Riklin Const.Co. 
$259,682.86 

Junior W. Tschache 
$43,406.10 
McLaughlin,Inc. & 
Nilson-Smith Const. 
$3,178,057. 17 


U. S. Steel Corp. 
$92 431.41 


Sletten Const. Co. 
$399,132.97 


Sletten Const. Co. 
$514,839.02 
Sletten Const.Co. 
$897,808.05 
Interstate Contrs. 
$178,932.22 


Rainbow Elec. Co. 
$1545247.74 


Zook Bros. Const. 
$116,278.43 

Cave Const., Inc. 
$41,934.21 
McLaughlin, Inc. 
$292,953.48 


b/ 


Fencing 8/25/65 
Structures 8/25/65 
Seeding 3/23/67 
G,GS,PMB,Sign & Dr. 6/22/66 
183.0' & Dual 6/22/66 
209.5" PCB 
Fencing 6/28/66 
G,GS,CSB,Conc. 1/22/65 


Pav. ,PMS,Dr,Signs 
& 3 Conc.U.P.'s 
(239.5',296.0" & 317.5") 


1/22/65 


Fencing 


Dual & P."s(Cl23.0",, 10/28/64 
366.0')Single U.P. (244.5') 


Dual 474.0' Steel 2/25/65 
Bridge 

Dual 739.17' Steel 3/22/66 
Structure 

663.9' Conn. & Gr, 8/9/66 
GS,PMB & Dr. 

Lighting 3/28/67 
Repair of Slide 10/12/64 
G,BS,Channelization 2/21/67 
Sign & Lighting 

Surf. & PMB 7/1/66 


30 4Cal.. 
Days 
T3167 


11/15/67 


400 Cal. 
Days 
250 Cal. 
Days 

30 Cal. 
Days 

500 Cal. 
Days 


250 Cal. 
Days 


7/31/66 


10/31/66 


425 Cal. 
Days 
120 Cal. 
Days 


120 Cal. 
Days 


200 Cal. 
Days 
60 Cal. 
Days 
100 Cal. 
Days 


10/8/65 -- 
11/15/65 Good 


Not Started 


8/4/66 Good 
7/29/66 o~ 
8/30/66 Good 
3/15/65 Winter 
Shutdown 
11/3/66 
6/2/65 -- 
3/22/65 Winter 
Suspend 
11/4/66 
6/1/65 Good 
4/18/66 Fair 
8/23/66 Winter 
Shutdown 
11/23/66 
Not Started 
11/5/64 Completed 
3/29/67 
Not Started 
8/16/66 Winter 
Shutdown 


11/3/66 
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MONTHLY C.- 


U 224 (10) 


0.414 


Mrxvcrron REPORT - 3/31/67 


Division 31-30 - Great Falls (Cont'd) 


Nilson-Smith Const. 


s 


G,GS,PMB & Dr. 
Safety Rest Areas 


Safety Rest Areas 


Earth Removal 


Signs, Lighting & 
Channelization 
G,GS,PMS & Dr. 
Devices 


Traf. Cont. 


Central Ave.-W.-Great Falls $214,289.15 
Rezo5(33) === Cave Const., Inc. 
Geyser-East $55,551.88 
F 236 (7) oo- Gray Co. & Earl 
Dupuyer-Birch Creek A. Gray 
$47;952e15 
F 238 (11) ooo Holland Const.Co. 
Wolf Creek-Augusta Rd. $28,035.00 
UW 2776(7) o-= Westarn Sign Corp. 
10th Ave. So. & 57th S61.737 "15 
St.-Great Falls 
S$-3420(¢5); 5.877 Nilson-Smith Const. 
Great Falls-North $629,092.02 
F 9999 (6) Skinner Enterprises 
__ Great Falls Streets $68,946.53 ss 
Division 32-30 - Havre 
LSI 15-8 (2) 387 cee N.L.Garrick Const.Co. 
Sweetgrass $101,589.65 
ER 57 (4) U-2 0.658 Wickens Bros. 
ER 57 (5) U-2 & S 193 (6) $173,509.34 
Valier-N. & W. 
& Valier-Cut Bank 
LSF 1-95 (1) --- Baltrusch Const,Co. 
Gildford-Havre-E,. Inc. & Affiliates 
$47,093.65 
ROW F 190 (5) U-3 5.858 Walter Mackin & Son 
Birch Creek-Browning $9,316.10 
F 190 (7) 5.926 Nilson-Smith Const. 
Birch Creek-Browning $588,179.40 
F 190 (8) 5.858 Hilde Const.Co.,Inc. 
Birch Creek- Browning $616,318.09 
§ 193 (9) 9.444 Baltrusch Const.Go. 
Valier-Cut Bank & Affiliates 
$406,387.46 
F 220 (11) 72369 Hilde Const.Co. 
Cut Bank-E. & W. $728,486.61 
F 252 (19) U-1 5.125 Baltrusch Const.Co. 
Fort Benton=-Havre & Affiliates 
$352 ,,125463 
S 430 (3) U-1 32605 Wickens Bros. 
Chinock-Southwesterly $2/0,143455 


a 


Rest Area and 
Beautification 


Apprs. & Dr. 


Safety Rest Area 


Fencing 
G,GS,PMS & Dr. 
G,GS,PMB & Dr. 


G,GS, PMB & Dr. 


G,GS,PMB & Dr. 


G,GS,PMS & Dr. 


G,GS,PMB & Dr. 


Not Started 


8/29/65 Suspended 
8/19/66 

10/25/65 Suspended 
9/7/66 

3/16/67 Fair 8 


Not Started 


10/18/66 o= Se 


Not Started 


11/22/66 120 Cal. 
Days 
9/3/65 150 Cal. 
Days 
9/3/65 150 Cal. 
Days 
3/7/67 45 Cal. 
Days 
2/21/67 60 Cal. 
Days 
9/27/66 150 Cail. 
Days 
3/28/67 150 Cal. 
onan L eR 2 Lee 
2/21/67 180 Cal. 
Days 
1/27/95 250 Cal. 
Days 
4/27/66 90 Cal. 
Days 
1/24/67 90 Cal. 
Days 
7/27/65 280 Cal. 
Days 
11/22/66 200 Cal. 
Days 
7/26/66 150 Cal. 
Days 
7/26/66 180 Cal. 
Days 
9/28/65 270°Gal. 
Days 
10/25/66 220) Cale 


Days 


Not Started 


8/30/65 == =~ 


5/25/66 —— ao 


Not Started 
10/13/65 = => 


Not Started 


9/20/66 on oe 
9/1/66 Winter 
Shutdown 
11/4/66 
12/6/65 Winter 
Shutdown 
10/29/66 
11/3/66 Fair 3 
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* MONTHLY c#re)rRUCTION REPORT - 3/31/67 


Division 32-30 - Havre (Cont'd) 


S 430 (3) U-2 


Chinook-Southwesterly $152,223.14 —_ 


DISTRICT FOUR - GLENDIVE 


Division 41-30 - 


F 86 (32) 
Miles City-North 
Dakota Line 

I 94-6 (10) 213 
Glendive-E. & W. 


T-IG 94-6 (12) 212 
Glendive-E. & W. 
I-IG 94-6 (12) 212 
Glendive-E. & W. 
I 94-6 (13) 213 
Glendive-E. & W. 
S128 (©) 
Wibaux-North 


F 157 (24) 
Miles City-Jordan 

F 245 (19) 
Glendive-Sidney 

F 246 (16) U-1 
Circle-Glendive 


F 265 (8) 
Sidney Bridge- 
North Dakota Line 
S 406 (3) 
SE of Fallon-Cabi 


Glendive 


6.442 


0.381 


U=-1 1.609 


U-2 1.012 


3.860 


10.222 


6.856 


0.240 


7156 
n Creek 


Division 42-30 = Wolf Point 


F 142(10) & S 335(8) 


Malta-Saco & 

Saco-Cole South 
Br t42*<1t) 

Malta-Saco 


4,865 
9.844 


U7 #25 


W. P. Roscoe Go. 


Richardson Const. 
Company, Inc. 
$479,049.68 
Sletten Const. Co. 
$1,559,034.45 


Brasel & Sims Const. 
$755,309, 36 

Walter Mackin & Son 
$5,881 650 

Sletten Const.Co. 
$518,248.38 

Meyer Const. Co. 
S2655559803 


Northern Imprvmnt. 
$770,575.65 

Gus M, Albert 
$704,007.13 

Roy Scheffler,Inc. 
& Joe Mayo & Son 
$796,983.29 

Walter Mackin & Son 
$69,476.75 


Harry Norgaard Co. 
$279,167.18 


R.J.Sundling & Son 
& Wickens Bros. 
S873. 1. l/e/5 
Nilson-Smith Const. 
$1,157,614.97 


Two Structures 10/25/66 200 Cal. 
z Be AE ea Re ON re OE) 
G,GS,BSS,PMB & Dr. 10/25/66 250 Cal. 
Days 
22013". Str. 5/24/66 450 Cal. 
Days 
G & Dr. 1/26/67 200 Cal. 
Days 
Fencing 1/24/67 30 Cal. 
Days 
1397320" «Str. 1/24/67 425 Cal. 
Days 
G,GS,PMB & Dr. 6/22/66 180 Cal. 
Days 
G,GS,PMB & Dr. 6/22/66 260 Cal. 
Days 
G,GS,PMB,Dr. & 7/26/66 220 Cal. 
L305" “& 131,5" PGB Days 
G,GS,PMS & Dr. 8/25/65 280° Cal. 
Days 
Riprap Protection 1/24/67 6/1/67 
G,GS & Dr. 10/26/65 250 Cal. 
Days 
G,GS,PMS & Dr. 2/15/66 220 Cal. 
Days 
G,GS,PMB & Dr. 7/1/66 200 Cal. 
Days 


11/28/66 


Fair 


Not Started 


6/22/66 


Winter 
Suspend 
11/17/66 


Not Started 


Not Started 


2/3 (07 


7/28/66 


8/30/66 
8/18/66 


12/10/65 


4/2/66 


8/17/66 


Good 


Winter 
Shutdown 
11/18/66 


Fair 


Winter 
Shutdown 
11/2/66 


Fair 


Winter 
Shutdown 


Winter 
Shutdown 
11/20/66 
Winter 
Shutdown 
11/5/66 


6 


4 
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11/16/66 
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MONTHLY CONSTRUCTION REPORT - 3/31/67 
Division 42-30 - Wolf Point (Cont'd) 


LSF 1-155 (1) === 
Glasgow-West 


F 266(7) & S 15(13) 0.605 
Main St.-Scobey & 72194 
Poplar-Flaxville 

S 428 (3) U-1 9.2138 


Wagner-S. to Malta-E. 


Division 43-30 - Miles City 


LSF 2-86 (1) --- 
Locate-East 


F (86ri(27) 11.927 
Miles City-N. Dak. Line 


I 94-3 (12) 76 U-1 72158 
Rosebud County Line-E. 

I 94-3 (12) 76 U-2 7158 
Rosebud County Line-E. 

I-IG 94-3 (13) 83 U-1 7.007 
Forsyth-West 

I-IG 94-3 (13) 83 Us2 co 
Forsyth-West 


I-IG 94-3 (13) 83 U-3 
Forsyth-West 

S 362 (7) U-1 
Lame Deer-Colstrip 


7.007 


84131 


DISTRICT FIVE = BILLINGS 
Division 51-30 - Billings 


LSI 90-8 (3) 443, 
I 90-8 (41) 444 and 
LSF 2-228 (2) 
Billings Interchange 
to Highway U. S. 87 


6.411 


Jack Schye 
$66,730.80 


Sundling & Son,Inc. 
& R.J.Sundling 
$495,219.49 
Holland Const. Co. 
$812,261.64 


Northern Imprvmnt. 
$89,513.92 


Northern Imprvmnt. 
$982,149.31 


Joe Mayo & Son,Inc. 


$1,066,218.29 

Hasse Cathodic, Ltd. 
$32,063.42 

Peter Kiewit Sons' 
$1,282,378.26 

W.P. Roscoe Company 
$308,563.80 

Hasse Cathodic, Ltd. 
$34,539.85 

Holland Const. Co. 
$155,012.05 


i eh ee ee 


Spragues', Inc. 
$233,818.01 


Safety Rest Area 


G,GS,PMS & Sign 


G,GS, PMB & Dr. 


Safety Rest Area 


G,GS,PMS & Dr. 


G,GS,PMS,Sign,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


143.0', 394.0" & 
219.5' PCB's 


Fencing 


PMS 


Sprinklers, Land- 
scaping & Seeding 


4/27/66 


11/30/65 


7/1/66 


4/27/66 


10/26/65 


4/27/66 
4/27/66 
7/26/66 


7/26/66 


7/26/66 


5/24/66 


3/28/67 


90 Cal. 
Days 


180 Cal. 
Days 


200 Cal. 
Days 


90 Cal. 
Days 


300 Cal. 
Days 


300 Cal. 
Days 
30 Cal. 
Days 
300 Gal. 
Days 
275 Cal. 
Days 


30 Cal. 
Days 
100 Cal. 
Days 


120 Cal. 
Days 


5/16/66 


5/4/66 


7/27/66 


6/3/66 


4/5/66 


6/15/66 
8/2/66 
8/23/66 


8/18/66 


10/4/66 


8/2/66 


Subj. to 
BPR Conc. 


Winter 
Shutdown 
8/10/66 


Winter 
Shutdown 
12/3/66 


Winter 
Shutdown 
10/11/66 
Winter 
Shutdown 
11/18/66 


Winter 
Suspend 
12/1/66 


Winter 
Shutdown 
11/3/66 
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Pp 
MONTHLY CONsTRUCTION REPORT - 3/31/67 


Division 51-30 - Billings (Cont'd) 


I 90-8 (26) 451 U-1 3.581 
& I 94-1 (14) 0 U-1 0.679 
Lockwood-Pinehill 
& Pinehill-Huntley 
I 90-8 (26) 451 U-2 0.082 
Lockwood-Pinehill 
I 90-8 (26) 451 U-3 3.2581 
& I 94-1 (14) 0 U-2 0.679 


Lockwood-Pinehill 
& Pinehill-Huntley 

I-IG 90-8 (27) 425 U-1 7.968 
Park City-Laurel 

I-IG 90-8 (27) 425 U-3 7.968 
Park City-Laurel 

I-IG 90-8 (28) 432 --- 
Park City-Laurel 

I 94-1 (11) 1 U-1 
Pinehill-Huntley 

I 94-1 (11) 1 U-2 
Pinehill-Huntley 

I 94-1 (11) 1 U-3 
Pinehill-Huntley 

I 94-1 (13) 7 U-1 

& S 422 (4) 
Huntley-Ballantine 

I 94-1 (13) 7 U-2 
Huntley-Ballantine 

LSI 94-2 (1) 63 --- 
Hysham-West 

I 94-2 (11) 67 U-1 
Hysham-East 

I 94-2 (11) 67 U-2 
Hysham-East 

F 107(15) & LSF 4-107(1) --- 
Bridger-Laurel 


9.900 


9.900 


S 154 (5) 7.464 
Columbus-Southeast 

S 260 (8) 6.278 
Lodge Grass-St.Xavier 

S367 (5) 0.825 


Custer-Myers Bridge-Hysham 


Schultz & Lindsay 
$1,462,874.38 


Sletten Const.Co. 
$308,973.33 
W. P. Roscoe Co. 
$73 5577-26 


Peter Kiewit Sons' 
$2,190,324.59 
Kober Const. Co. 
$67,000.70 

Cop Const. Co. 
$412,649.46 

Peter Kiewit Sons' 
S2,2/7ls202<30 
Sletten Const.Co. 
$515,009.65 

W.P. Roscoe Co. 
$35,706.20 

S. Birch, Inc. 
$1,744,966.83 


Kober Const. Co. 
$34,949.00 

Empire Sand & Grav. 
$154,230.44 

S. Birch, Inc. 
$1,679,426.95 

Hasse Cathodic, Ltd. 
$46,799.48 

Empire Sand & Grav. 
$86,394.52 
Maronick Const. Co. 
$482,862.55 

Holland Const.Co. 
$529,433.94 

Husman Bros., Inc. 


646,836.06 


G,GS,PMS,Dr. & Sign 


Structures 


Fencing 


G,GS,PMS,Dr. & 
Signs 
Fencing 


Structures 


G,GS,PMS,Sign,Dr. 
& Delineation 
Structures 


Fencing 


G,GS,PMS,Dr. & 
Structures 


Fencing 

Safety Rest Area 
G,GS,PMS,Dr. & 
Structures 
Fencing 

Safety Rest Area 
G,GS,PMB & Dr. 
G,GS,PMS,Dr. & 
Structure 


G,GS,PMS,Dr. & 
Strs. & Apprs. 


11/30/65 


11/30/65 


11/30/65 


6/30/65 
6/30/65 
8/25/65 
11/30/65 
11/30/65 
11/30/65 


9/27/66 


9/27/66 
4/27/66 
4/27/66 
4/27/66 
6/22/66 
6/22/66 
2/15/66 


9/27/66 


350 Cal. 
Days 


11/30/66 


30 Cal. 
Days 


450 Cal. 
Days 
30 Cal. 
Days 
5/31/67 


350 Cal. 
Days 
6/30/67 


30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 

Days 

100 Cal. 
Days 

300 Cal. 
Days 

30 Cal. 

Days 

90 Cal. 

Days 

200 Cal. 
Days 

180 Cal. 
Days 

300 Cal. 
Days 


127 15/65 


1/12/66 


3/30/66 


9/14/65 
8/9/65 
9/28/65 
3/21/66 
1/5/66 
2/28/66 


11/4/66 


11/18/66 
5/31/66 
6/27/66 
7/25/66 
7/7/66 
7/25/66 
4/11/66 


10/20/66 


Fair 


Fair 


Fair 
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MONTHLY CONSTRUCTION REPORT - 3/31/67 


Division 52-30 - Lewistown 


Be G5) 62513 
White Sulphur Springs- 
Harlowton 

F 8 (16) 4.784 
White Sulphur Springs- 
Harlowton 

F26>(8), F 33 (7), -=- 

F235 (34) & F 333. (33) 
Jcts. N. of Grass Range, 
W. of Roundup, W. of Moore 
& East of Roy 


F 108 (10) 8.468 
Billings-Roundup 

F115 (15) 8.484 
Har lowton-Ryegate 

S263 (3) 4.711 
Ryegate-North 

S 399 (6) 4,681 


Melstone-Mosby 


SMP 5499-66 =-= 
Fergus, Judith Basin 


Meagher & Wheatland Counties 


R.J.Sundling & Son, 
Inc. & R.J.Sundling 


Bob Clark & Son 
Fencing Company 
$3,572.40 

Skinner Enterprises 
$9,228.87 


Holland Const.Co. 
$1,616,308.08 
Hilde Const. Co. 
$705,050 01 


Schultz & Lindsay 
$394,921.57 


Francis M., Tindall 
$233,327<05 


Holland Const. Co. 
$83,580.00 


G,GS,PMB & Dr. 


Seeding 


Traf. Cont. Devices 


G,GS,PMS & Dr. 
G,GS,PMS & Dr. 
G,GS,PMS,Dr. & 
& Structure 


G,GS & Dr. 


Crush & Stockpile 


10/25/66 


9/27/66 


3/28/67 


7/27/65 


9/28/65 


8/18/66 


i270 162 


7/26/66 


280 Cal. 
Days 


11/30/66 


45 Cal. 
Days 


300 Cal. 
Days 
300 Cal. 
Days 


180 Cal. 
Days 


250 Cal. 
Days 


120 Cal. 
Days 


2/28/67 


Fair 


Not Started 


Not Started 


8/17/65 


3/15/66 


9/8/66 


9/8/65 


11/28/66 


Winter 
Shutdown 
11/5/66 
Winter 
Shutdown 
11/22/66 
Winter 
Shutdown 
11/28/66 
Good 


98 


99 


30 


98 
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MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


April 1, 1967 


MONTANA 
% Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location jth 3, eee & Lencsth Work pletion Date Used Amount oak 
GNP 1-C9 Going to the Sun Road, approxi- 0.95 Gr., base, premix 23 25 Waddell Construction Company 
mately 33 miles to the north and surfacing, tunnel June /67 $247,641.50 
easterly of West Glacier, Montana widening 
Winter shutdown 
GNP 8-A6 2 miles north of West Glacier on 10.9 New grading, 3.5 89 105 Rocky Mountain Construction 
International Park Road miles, base, bit. July /67 $542,272.00 
surf. treat. 
Winter shutdown 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 Gr., select surf, Bids opened March 14, 1967 
5.346 miles along the southerly bank Awarded 
of the Clark Fork River to a junction Bud King Construction Company 
with US Highway 104 $574,470.00 
FHP 42-3(1) US 191, begins 5 miles South 9.269 Gr., base, bit. Bids to be opened April 6, 1967 
Gallatin Gateway, thence 9.3 miles pit. mix 
southerly 
FHP 45-3(1) SH 449, 32 miles southerly of Ennis 7.4 Grading, base, 1 al Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck (Inter- bit. paving, $593,677.00 
41(2) Creek Sye thence southerly on US mittent) bridge 
287 to West Yellowstone Winter shutdown 
FHP 57-1(1) Begins approximately 10 miles 4.5 Crade, base, 53 55 N. A. Nelson Construction Co. 
easterly of Libby, Montana, and bit. plt. mix, Nov/67 $1,663,354.25 
extends easterly 4.528 miles bridge 
along the river bank 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding & mulch 43 17 Spragues', Inc. 
West Yellowstone and extends 16.4 Winter shutdown May/67 $30,565.00 
miles northwesterly 
ERFO 44(2) US 2, Essex-Summit 12.2 Gr., base, bit. 78 87 Naranche & Konda Constr. Co. 
plt. mix, bridges July /67 $1,711,109.80 
Winter shutdown 
ERFO 44(3) US 2, Essex-Summit, 29 miles 0.141 Bridge 28 25 E. F. Matelich Constr. Co. 
east and south of West Glacier Winter shutdown Oct /67 $555,876.00 
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MONTHLY CONSTRUCTION REPORT 
Mowtheboding - April 30, 1967s0 275 25 


Project Number 


) 


MONTANA HIGHWAY COMMISSION 


CONSTRUCTION  DIVISTON 


_ OCLE DP RTA ATTY 


and Location Mileage Bid. Price. : , 
DISTRICT ONE - MISSOULA 


Division 11-30 - Missoula 


LSI 90-1 (1) 74 
Tarkio-East 


I-IG 90-1 (33) 54 U-1,5.667 


Te 90=02(35) 50), 

I 90-1 (36) 48 U-1 

& I 90-1 (38) 60 
Superior-East & 
Tarkio-Missoula 


3.905 
1.714 
2.018 


I-IG 90-1 (33) 54 U-2 5.667 


Superior-East 


I 90-1 (39) 50 
Superior-East 
& Tarkio E. 


10.453 


I-IG 90-2 (25) 95 U-2 7.754 


Missoula-West 
I 90-2 (27) 103 U-1 
Missoula-Urban 


I 90-2 (27) 103 U-2 
Missoula-Urban 

I 90-3 (16) 151 
Drummond-E. & W. 

P25) +C1.5) 
Lolo-Missoula 

F215 ((16)) U=1 
Lolo-Missoula 

F 215 (16) U-2 
Lolo-Missoula 

US-USG 224 (5) 
Reserve St.-W. of 
Missoula 

F 237 (24) 
Bonner-Ovando 

S 343 (9) 
Avon-HKeimville 

SMP 3199-66 


3.466 


3.466 


6.686 


2.624 


72156 


Granite, Lake, Mineral 


__Missoula & Ravalli Counties 


Contractor and S _ Contract 
seitynes =". Awarded 

McCue Const. Co. 2 Safety Rest Areas 4/27/66 
$48,230.00 
Murphy Bros., Inc. G,GS,PMS,Dr., Sign 7/27/65 
$3,048, 327.92 & Strs. (1,198.05') 
Strandberg & Assocs. Fencing 8/4/65 
& Glenn Mininger 
$41,538.40 
Bob Clark & Son Fencing Seeding 3/28/67 
$13,961.08 
Kober Const. Co. Fencing 11/23/64 
$49,468.55 
Zook Bros. Const. G;GS, PCOS Stre; 5/26/65 
$2,326,091.83 
U. S. Steel Corp. Fencing 5/26/65 
$42,542.35 
Tschache Brothers Seeding 3/28/67 
$15,040.84 
Waddell Const. Co. 346.0' S&C Str. 4/27/66 
S247 5117.00 
Zook Bros. Const. G,GS,PMB & Dr. 11/23/66 
$2,159,556.90 
Mahnomen Pile Drvg. Structure 11/7/66 
$294,764.78 
Hightower & Lubrecht Structure 12/16/66 
Const. Company 
$224,458.68 
Bud King Cernst. Co. 49.55 Str. Gs 5/31/66 
$637,921.95 Surf, PMS & Dr. 
Sie DLV, Lae. G,GS,BST,Dr. & 4/27/66 
$431,287.29 Widening Str. 
Maronick Const. Co. Crush & Stockpile 8/18/66 


$180,496.00 


Date of 


100 Cal. 
Days 
450 Cal. 
Days 


30 Cal. 
Days 


5f3 1) 07 


200 Gals 
Days 
400 Cal. 
Days 


30Cai. 
Days 
Lisi as 67 


220 Cale 
Days 
300. Cal. 
Days 
200 Cal. 
Days 
240 Cal. 
Days 


300 Cal, 
Days 
L860 Gal. 
Days 
1 80 Cal ° 


Davs 


Work 


___Gompl. Began 


5/11/66 == 
8/17/65 Fair 
10/13/65 Fair 
4/25/67 -= 
6/1/64 oo 
6/26/65 Winter 
Shutdown 
12/21/66 
8/24/65 Fair 
4/24/67 Good 
6/27/66 Resumed 
4/1/67 
12/1/66 Good 
Not Started 
3/2 i 67 Good 
7/13/66 Goad 
5/24/66 o= 


Pro- 
gress Emp. Comp. 


Men. 


12 
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MONTHLY old raucrton REPORT - 4/30/67 


Division 12-30 - Kalispell 
F 102 (4) & F 270 (12) --- 
Whitefish So. Jct. & 
Big Fork No. Jct. 
LSF 1-257 (2) 
Kalispell-W. Glacier 
F-FG 257 (18) 
Kalispell-W. Glacier 


be 521 


a. 2o 


Skinner Enterprises 
$9,275.45 


Skinner Enterprises 
Si6L, 303.13 

Zook Bros. Const. 
$1,112,096.50 


S 404 (4) 1.719 Kiely Const. Co. 
Kalispell-So. Loop $228,136.18 

S 410 (4) 6.565 Grant Const. Co. 
NW of Troy-Yaak River-Rexford $377,528.99 

S 424.4(3) Zeit Zook Bros. Const. 
Polson-N. & W. $247,960.81 

SMP 1599=67 -<- Ruffier Const. Co. 
Flathead, Lake, Lincoln $134,856.00 


& Sanders Counties. 


DISTRICT TWO - BUTTE 
Division 21-30 - Butte 
LSGiL;L5—1 (1). 53 ooo 

Pipe Organ-Dillon 


I 15=1 (24) 17 U-1 2.560 
Lima-Dell 

I 15-1 (24) 17 U-2 5.560 
Lima=Dell 


I-IG 90-4 (13) 209 U-1 6.953 
Ramsay-E. & W. 

I-IG 90-4 (13) 209 U-2 6.953 
Ramsay-E. & W. 


Gabriel Hoyland 
$30,400.00 

Peter Kiewit Sons' 
$948,936.58 
Gabriel Hoyland 
$29,835.30 
Naranche & Konda 
$2 ,031,684.89 
Kober Const. 
$43,388.40 


Co. 


I 90-4 (16) 227, I 90-5 (13) 239 


& 190-5 (15) 231 16.843 


Butte-E., Homestake Pass-E. 


& Whitehall-E. & W. 
LSEy 119055, (1) «233 -=- 
Homestake Pass-East 


S 167 (7) 7° 
Cardwell-South 

U 249(17) & F 214(6) 
Broadwater to Helena 

Via Euclid Avenue __ 


2.466 


— Se 


Tschache Brothers 


R. L. Stratford 

& Company, Inc. 
$49,672.00 

Cop Const. Company 
$164,785.89 
Holland Const. 
$630,182.65 


Co. 


() a> 
Flashing Beacons & 2/21/67 45 Cal. Not Started 
Highway Lighting Days 
Beautification AL25/ 67 £50--Cal: Not Started 
Days 
G,GS,PMS,Dr. Sign 8/4/65 350 Cal. 9/9/65 Winter -- 95 
Lights & Brs. Days Shutdown 
11/8/66 
G,GS,PMB & Dr. 7/1/66 120 Cal. 8/18/66 -- -- 60 
Days 
Aggregate Surf. i aly Bove) 160 Cal. 9/21/66 Resumed -- 25 
& PMS Days 4/10/67 
G,CS,PMS & Dr, 1/24/67 150 Cal. 3/21/67 Poor 15 9 
Days 
Crush & Stockpile 1/24/67 180°Cal. 3/17/67 Good 9 iy 
Days 
Safety Rest Area 4/27/66 90 Cal. 5/31/66 oe -- 95 
Days 
G,GS,PMS,Dr. & 9/27/66 200 Cal. 10/19/66 Resumed 40 20 
108.0° PCB Days 4/19/67 
Fencing 9/27/66 30 Gal. 10/20/66 =-- -- 4 
Days 
G,GS,PMS, Dr,Sign 11/30/65 400 Cal. 3/14/66  Resumed 28 60 
& Strs. Days 4/3/67 
Fencing 11/30/65 30 Cal. 3/14/66 Winter -- bys 
Days Shutdown 
12/23/66 
Seeding 3/28/67 5/oL/ 67 Not Started 
Dual Safety Rest 4/27/66 L100 Cal. 6/30/66 == - 97 
Area Days 
One 289.0' PCB 7/26/66 220 Cal: 8/17/66 Good 8 80 
Days 
G,GS,PMB,Sign & Dr. 10/25/66 250 ‘Cal. 3774 67 Poor 5 6 
Days 
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wontaty c&rrucrion REPORT - 4/30/67 


Division 22-30 = Bozeman 


S 28 (9) 8.843 
McLeod-Big Timber 

I 90-7 (19) 346 4,029 
Springdale-West 

S 182 (4) 7.2435 
Manhattan-East 

LSF 13-244 (1) U-2 ooo 
Raynolds Pass-Ennis 

ROW F 244 (9) Pu DES 
Raynolds Pass-Ennis 

F 244 (10) 7x943 
Raynolds Pass-Ennis 

S 427 «(3) 0.246 
Cameron-Southwest 

SMP 1699-66 =--- 


Gallatin, Madison, Park 
& Sweet Grass Counties _ 


DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 


R-AD 10 (1) & R-AD 12 (1) 
Malmstrom Air Force 0./77 
Base-N. Gate-Great 0.511 
Falls & Malmstrom A.F.B.- 
Main Gate-Great Falls 

I 15-4 (25) 218 U-1 2.699 

& F 238 (10) 

Wolf Creek-North 

I-IG 15-4 (26) 221 U-1 7.233 
Craig-North & South 

I-IG 15-4 (26) 221 U-2 7.233 
Craig-North & South 

I 15-4 (29) 227 =“-- 
Craig-North & South 

I 15-4 (30) 210 
Siebea-Wolf Creek 

i 2525.(23) 234 U-=1 
Hardy Creek=South 

I 15-5 (23) 234 U-2 eee 
Hardy Creek-South 

I 15-5 (23) 234 U-3 
Hardy Creek-South 


8.165 


4,502 


Maronick Const. Co. 
$221,042.74 


Fred Strandberg 
S73,0l7sl0 
Maronick Const.Co. 
$788,318.70 

Junior W. Tschache 
$24,548.05 

Bohleen Const. 
$13,913.28 

Zook Bros. Const. 
$157,734.08 

Ralph Huckaba,Contr. 
$174,662.90 
Holland Const.Co. 
$103,275.00 


Montana Sand & Grav. 
S178,298e5) 


F&S Contracting 
SL, 843,669.01, 


F&S Contracting 
$3, 644,743.90 
Bohleen Const. 
$44,596.00 

Cop Const. Company 
$909,261.58 


Bob Clark & Son Fencing 


$15,658.37 


Zock Bros. Const. Co. 


$3,765, 841.73 
Riklin Const.Co. 
$259,682.86 

Junior W. Tschache 


$43,406.10 


Surf. & PMB 


Median Rail 
G,GS,PMS,Dr. & 
Structures 

Safety Rest Area 
Fencing 

G,GS,PMS & Dr. 
278.0' PCB,G & GS 


Crush & Stockpile 


G,GS, PMS & Dr. 


G,GS,PMS,Dr,Signs 
& Strs. 


G,GS,PMS,Dr, Sign 
& Strs. 
Fencing 


Structures 


Seeding 


G,GS,PMB,Sien & Dr. 


183.0' & Dual 
20925 "*PCB 
Fencing 


6/22/66 


9/27/66 
10/25/66 
5/24/66 
1/11/66 
1/11/66 
6/22/66 


7/26/66 


6/15/66 


10/30/64 


8/25/65 
8/25/65 
8/25/65 
3/28/67 


6/22/66 


100 Cal. 
Days 


60 Cal. 
Days 

250 Cal. 
Days 

90 Cal. 
Days 

90 Cal. 
Days 

280 Cal. 
Days 

225 Cal. 
Days 

120 Cal. 
Days 


HOORGaly. 
Days 


450 Gal. 
Days 
30 Cal. 
Days 
7/31/67 


11/15/67 


400 Cal. 
Days 
250 Gale 
Days 
30 Cal. 
Bays 


4) 
7/30/66 Winter 
Shutdown 
10/7/66 
2/28/67 om 
11/22/66 Fair 
10/17/66 -= 
4/20/66 == 
4/14/66 o- 
8/2/66 == 
9/21/66 ~~ 
7/25/66 “= 
11/16/64 Winter 
Shutdown. 
11/5/66 
9/7/65 o= 
10/8/65 oe 
11/15/65 Goad 
Net Started 
8/4/66 Poor 
7/29/66 = 
8/30/66 o= 
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MONTHLY ConSTRUCTION REPORT ~- 4/30/67 
Division 31-30 = Great Falls (Cont'd) 


L°15=5 (26) 271 U-1, 2.042 
I-IG 15-5(31)273 U-1, 2.990 
I-£G 315-5(3)272 U-1, 0.573 
& U 388 (8) 


Great Falls-W., Sun Rivere 


Emerson Jct.-Great Falls 


Spur & Sun River-10th Avenue 


I 15-5 (26) 271 U-2, 2.042 
I-IG 15-5(31)273 U-2, 2.990 
I-IG 315-5(3)272 U-3 0.573 

Great Falls-W., Sun River- 


McLaughlin, Inc. & 
NilseoneSmith Const. 


$3.5178' 5057 ol'7 


U. S. Steel Corp. 
$92,431.41 


Emerson Jct. & Great Falls Spur 


I-IG 15-5 (27) 274 --- 
Great Falls-West 

I-IG 15-5 (28) 274 U-2 --- 
Sun River-Emerson Jct. 

I-IG 15-5 (33) 237 --- 
Hardy Creek-South 


I-IG 15-5 (34) 270 0.159 


Central Ave.-Gt.Falls Conn. 


Pt5=5 (36) 267 & 113210 
I 315-5 (4) 268 

Gore Hill-Emerson Jct. 

& Great Falls Spur 
F 64 (12) 0.356 


Great Falls-Armington 


Si 183) (4) i ee jeg) 
Raynesford-South 

W224) (10) 0.414 
Central Ave.-W.-Great Falls 

BE 235 ((33) == 
Geyser=-East 

F 236::(7) a= 


Dupuyer-Birch Creek 


F238 1@11) --- 
Wolf Creek=Augusta Rd. 
W277 “G7) one 


10th Ave. So. & 57th 
St.-Great Falls 
S, 312G5) 
Great Falls-North 
F 9999 (6) liad 
__ Great Falls Streets 


DeO17 


Sletten Const. Co. 
$399,132.97 
Sletten Const. Co. 
$514,839.02 
Sletten Const.Co. 
$897,808.05 
Interstate Contrs. 
$178,932.22 
Rainbow Elec. Co. 
$154:247 .74 


Cave Const., Inc. 
$41,934.21 
McLaughlin, Inc. 
$292,953.48 


Nilson-Smith Const. 


S214, 209. LD 

Cave Const., Inc. 
$55,551.88 

Gray Co. & Earl 

A. Gray 

$47,, 952.615 

Holland Const. Co. 
$28,035.00 
Western Sign Corp. 
SG 7 Sim 7 5 


Nilson=-Smith Const. 


$629,092.02 


Skinner Enterprises 


$68,946.53 


G,GS,CSB, Conc. 1/22/65 
Pav.,PMS,Dr, Sigts 
& #3" Gone, 'U.P.'"s 


(239.5', 296.0' & 317.5") 


Fencing 1/22/65 


Daal & P. “Ss (123.0'5 
366.0')Single U.P.(244.5') 


Dual 474.0' Steel 2/25/65 
Bridge 

Dual 739.17' Steel 3/22/66 
Structure 

663.9' Conn. & Gr, 8/9/66 

GS,PMB & Dr. 

Lighting 3/28/67 


G,BS,Channelization 2/21/67 
Sign & Lighting 


Surf. & PMB 7/1/66 
G,GS,PMB & Dr. 11/22/66 
Safety Rest Areas 9/3/65 
Safety Rest Areas 9/3/65 
Earth Removal 3/7/67 
Signs, Lighting & 2/21/67 
Channelization 

G,GS,PMS & Dr. 9/27/66 


Traf., Cont. Devices 3/28/67 


10/28/64 


500 Cal. 
Days 


250 Gal. 
Days 


7/31/66 
10/31/66 


425 Cal. 
Days 
120 Cal. 
Days 
120 Cal. 
Days 


60 Cal. 
Days 
LOO Cal. 
Days 


120.Cal, 
Days 
150 Cal. 
Days 
150 Cal. 
Days 


3/15/65 


3/22/65 
6/1/65 
4/18/66 


8/23/66 


Winter 
Shutdown 
11/3/66 


Completed 
4/17/67 
Fair 21 


Poor 12 


Resumed -- 
4/17/67 


Not Started 


Not Started 


8/16/66 


4/4/67 
8/29/65 


10/25/65 


3/16/67 


Not Started 


10/18/66 


Winter -- 
Shutdown 
11/3/66 

ra 5 


Completed 
4/14/67 
Completed 
4/22/67 


Fair 8 
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MONTHLY. CuNSTRUCTION REPORT - 4/30/67 


Division 32-30 - Havre 
LSI 15-8 (2) 387 ane 
Sweetgrass 
ER 57 (4) U-2, 0.658 
ER 57 (5) U-2 & S 193 (6) 
Valier-N. & W. 
& Valier-Cut Bank 
LSF 1-95 (1) --- 
Gildford-Havre-E. 
ROW F 190 (5) U-3 5.858 
Birch Creek- Browning 
F 190 (7) 
Birch Creek-Browning 
F 190 (8) 
Birch Creek=Browning 


Da20 


5.858 


S 193 (9) 9.444 
Valier-Cut Bank 

P2220. (11) 7.369 
Cut Bank-E. & W. 

F 252 (19) U-l1 jek 2D 
Fort Benton-Havre 

S 430 (3) U-1 3.605 


Chinook-Southwesterly 
S 430 (3) U-2 — 


Chinook-Southwesterly $152,223.14 


DISTRICT FOUR - GLENDIVE 
Division 41-30 - Glendive 


F 86 (32) 6.442 
Miles City-North 
Dakota Line 

I 94-6 (10) 213 0.381 


Glendive-E. & W. 

I-IG 94-6 (12) 212 U-1 1.609 
Glendive-E. & W. 

I-IG 94-6 (12) 212 U-2 1.012 
Glendive-E. & W. 

I 94-6 (13) 213 ces 
Glendive-E. & W. 

S.128..¢5) 
Wibaux-North 


N.L.Garrick Const.Co. 


$101,589.65 
Wickens Bros. 
$173,509.34 


Baltrusch Const.Co. 
Inc. & Affiliates 
$47,093.65 

Walter Mackin & Son 
$9,316.10 
Nilson-Smith Const. 
$588,179.40 

Hilde Const.Co.,Inc. 
$616,318.09 
Baltrusch Const.Co. 
& Affiliates 
$406,387.46 

Hilde Const. Co. 
$728,486.61 


Baltrusch Const.Co. 
& Affiliates 
$352,125.63 
Wickens Bros. 
$270,143.55 

W.P. Roscoe Co. 


Richardson Const. 
Company, Inc. 
$479,049.68 

Sletten Const.Co. 
$1,550,034 .45 

Brasel & Sims Const. 


$755,309.36 

Walter Mackin & Son 
55001650 

Sletten Const. Co. 
$518,248.38 


Meyer Const.Co. 
$285,359.03 


Rest Area and 
Beautification 
Apprs«,.& Dr. 


Safety Rest Area 


Fencing 
G,GS,PMS & Dr. 
G,GS,PMB & Dr. 


G,GS,PMB & Dr. 


G,GS,PMB & Dr. 


G,GS,PMS & Dr. 


G,GS,PMB & Dr. 


Two Structures 


G,GS,BSS,PMB & Dr. 


2e0l3" “Sti. 

G & Dr. 
Fencing 
139735.0* -Stre 


G,GS,PMB & Dr. 


2/21/67 


11427165 


4/27/66 


1/24/67 
7/27/65 
11/22/66 


7/26/66 


7/26/66 


9/28/65 


10/25/66 


10/25/66 


10/25/66 


5/24/66 
1/26/67 


1/24/67 


180 Cal. 
Days 
250 Cal. 
Days 


90 (Cat. 
Days 


90 Cal. 
Days 
280 Cal. 
Days 
200 Cal. 
Days 
150 Cal. 
Days 


180 Cal. 
Days 


270 Cal. 
Days 


220 Cale 
Days 
200 Cal. 


250 Cal. 
Days 


450 Cal. 
Days 
200 Cal. 
Days 
30 Cal. 
Days 
425 Cal. 
Days 
180 Cal. 
Days 


Ai /67 == ae 


8/30/65 “= == 


5/25/66 -- -- 


Not Started 
10/13/65 -- -- 


Not Started 


9/20/66 -- -- 
9/1/66 Winter 
Shutdown 
11/4/66 
12/6/65 Winter 
Shutdown 
10/29/66 
11/3/66 Poor 4A 
11/28/66 Fair 9 
4/10/67 a 45 
6/22/66 Resumed 25 


4/3/67 
Not Started 


Not Started 


2/3/67 Goad 27 
7/28/66 Resumed 5 
4/25/67 
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MONTHLY CONSTRUCTION REPORT - 4/30/67 


Division 41-30 - Glendive 

F 157 (24) LOe222 
Miles City-Jordan 

F 245 (19) 6.856 
Glendive-Sidney 

F 246 (16) U-1 0.240 
Circle-Glendive 

F 265 (8) --- 
Sidney Bridge- 
North Dakota Line 

S 398) (3) 6.093 
N. of Plevna-Baker Rd. 

S 406 (3) 7e156 


SE of Fallon-Cabin Creek _ 


Division 42=30 - Wolf Point 


F 142 (10) & S 335 (8) 4.865 


Malta-Saco & 9.844 
Saco-Cole South 

F 142! (11) Lye l25 
Malta-Saco 

LSF 1-155 (1) --- 
Glasgow-West 

F 266(7) & S 15(13) 0.605 
Main St.-Scobey & 7.194 
Poplar-Flaxville 

S 428 (3) U-1 9.138 


Wagner-S. to Malta-E. 


Division 43-30 - Miles City 


LSF 2-86 (1) --- 
Locate-East 


F 86 (27) 11.927 
Miles City-N. Dak. Line 


I 94-3 (12) 76 U-1 7.158 
Rosebud County Line-E. 

I 94-3 (12) 76 U-2 7.158 
Rosebud County Line-E. 

I-IG 94-3 (13) 83 U-1 7.007 
Forsyth-West 


Cont'd) 


Northern Imprvmnt. 
$770,575.65 

Gus M. Albert 
$704,007.13 

Roy Scheffler,Inc. 
& Joe Mayo & Son 
$796,983.29 

Walter Mackin & Son 
$69,476.75 


Oil Field Serv.Co.,Inc. 


$170,200.38 
Harry Norgaard Co. 
$279,167.18 


R.J.Sundling & Son 
& Wickens Bros. 
$8754 117575 
Nilson-Smith Const. 
Si 157,614.97 

Jack Schye 
$66,730.80 


Sundling & Son,Inc. 
& R.J.Sundling 
$495,219.49 
Holland Const.Co. 
$812,261.64 


Northern Imprvmnt. 
$89,513.92 


Northern Imprvmnt. 
$982,149.31 


Joe Mayo & Son, Inc. 


$1,066,218.29 


Hasse Cathodic, Ltd. 


$32,063.42 
Peter Kiewit Sons' 
S132825;.376.20 


G,GS,PMB & Dr. 
G,GS,PMB,Dr. & 


131.5" -& 138i25' Pcs 
G,GS,PMS & Dr. 


Riprap Protection 


G & GS 


G,GS & Dr. 


G,GS,PMS & Dr. 


G,GS, PMB & Dr. 


Safety Rest Area 


G,GS,PMS & Sign 


G,GS,PMB & Dr. 


Safety Rest Area 


G,GS,PMS & Dr. 


G,GS,PMS ,Sign,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


Poor 23 
Fair } 


Resumed 18 
4/19/67 


Poor des} 


Completed 
4/17/67 


Resumed 3) 
4/10/67 


Resumed 40 
4/11/67 
Winter 
Shutdown 
8/10/66 


Resumed 9 
4/18/67 


Winter 
Shutdown 
10/11/66 
Winter 
Shutdown 
11/18/66 
Fair 13 


Fair 40 


6/22/66 260 Cal. 8/30/66 
Days 

7/26/66 220 Cal. 8/18/66 
Days 

8/25/65 280 Cal. 12/10/65 
Days 

1/24/67 6/1/67 3/2/67 

4/25/67 150 Cal. Not Started 
Days 

10/26/65 250 Cal. 10/19/65 
Days 

2/15/66 220 Cal. 4/2/66 
Days 

7/1/66 200 Cal. 8/17/66 
Days 

4/27/66 90 Cal. 5/16/66 
Days 

11/30/65 180 Cal. 5/4/66 
Days 

7/1/66 200 Cal. 7/27/66 
Days 

4/27/66 90 Cal. 6/3/66 
Days 

10/26/65 300 Cal. 4/5/66 
Days 

4/27/66 300 Cal. 6/15/66 
Days 

4/27/66 30 Cal. 8/2/66 
Days 

7/26/66 300 Cal. 8/23/66 
Days 


Ne) 
Jt 


39 


o> 


28 


Zak 


47 


03 


9) 


38 


88 


78 


i acy 
ane 
* 7 


em) 
a 
ei 
ate! 
re hee es 
oe 6 gn. 
sarib 
G 
weit 
4. 
Warstae net 
tonmvad 
t 
~ 3 j 
hy HY 
| +fa 


Snmvrgml sreda tol 
2a, 208 OTE 
tredié aud — 

£1. 000, sore 

oni seittedtsé yor 
nok # oyeM sol 6 
beara se 
yaa Tew 


27 avd, 038 


an.vys2 bilsaid - 
ee 008, aovlre 


aro 

ria manaiet-e > Sey ae ee 
c68.d (8) he 
ARB. e 


(eral 8.8 ti 
vedo 098s a 


dove ree 


MONTHES CONSTRUCTION REPORT - 4/30/67 
Division 43-30 - Miles City (Cont'd) 


ni 


I-IG 94-3 (13) 83 U-2 o> W.P. Roscoe Company 14330 8539450" & 7/26/66 275 Gals 8/18/66 Resumed 
Forsyth-West $308,563.80 21945" “PCB's Days 4/1/67 
I=IG 94-3 (13) 83 U-3 7.007 Hasse Cathedic,Ltd. Fencing 7/26/66 30 Cal. 10/4/66 Poor 
Forsyth-West $34,539.85 Days 
S 323 (14) 30.587 Peter Kiewit Sons' G,RMS,Dr.,S&C & 4/25/67 150 Cal. Not Started 
Colstrip-Forsyth $217,577.46 Br. (91.5") 
S 362 (7) U-l 8131 Holland Const. Co. PMS 5/24/66 100 Cal. 8/2/66 Resumed 
Lame Deer-Colstrip $155,012.05 __. Days 4/24/67 
DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 
LSI 90-8 (3) 443, 6.411 Spragues, Inc. Sprinklers, Land- 3/28/67 120 2Gale 4/4/67 oe 
I 90-8 (41) 444 & $233,818.01 scaping & Seeding Days 
LSF 2-228 (2) 
Billings Interchange 
to Highway U. S. 87 
I 90-8 (26) 451 U-1 3.581 Schultz & Lindsay G,GS,PMS,Dr. & Sien 11/30/65 350 Cal. 12/15/65 Fair 
& I 94-1 (14) 0 U-1 0.679 $1,462,874.38 Days 
Lockwood- Pinehill 
& Pinehill-Huntley 
I 90-8 (26) 451 U-2 0.082 Sletten Const. Co. Structures 11/30/65 11/30/66 1/12/66 - 
Lockwood-Pinehill $308,973.33 
I 90-8 (26) 451 U-3 32551 W.P. Roscoe Company Fencing 1/30/65 30°Cal, 3/30/66 Fair 
& WOH ROLA)O UL2 .! 0,679 $73,577.26 Days 
Lockwood-Pinehill 
& Pinehill-Huntley 
I-IG 90-8 (27) 425 U-1 7.968 Peter Kiewit Sons’ G,GS,PMS,Dr. & 6/30/65 450 Cal. 9/14/65 Fair 
Park City-Laurel $2,190,324.59 Signs Days 
I-IG 90-8 (27) 425 U-3 7.968 Kober Const. Co. Fencing 6/30/65 30. Cal. 8/9/65 =" 
Park City-Laurel $67,000.70 Days 
I-IG 90-8 (28) 432 --- Cop Const. Co. Structures 8/25/65 5/31/67 9/28/65 Poor 
Park City-Laurel $412,649.46 
I 94-1 (11) 1 U=1 6.141 Peter Kiewit Sons' G,GS,PMS,Sign,Dr. 11/30/65 350. Gaile 3/21/66 Fair 
Pinehill-Huntley $2 ,271;232.38 & Delineation Days 
I 94-1 (11) 1 U-2 0.115 Sletten Const. Co. Structures 11/30/65 6/30/67 1/5/66 Good 
Pinehill-Huntley $515,009.65 
I 94-1 (11) 1 U-3 6.141 W.P. Roscoe Company Fencing 11/30/65 30 Cal. 2/28/66 = 
Pinehill-Huntley $35,706.20 Days 
LT 94-1 (13) 7 U-1 7.401 S. Birch, Inc. G,GS,PMS,Dr. & 9/27/66 300 Cal. 11/4/66 
& S 422 (4) $1,744,966.83 Structures Days 
Huntley-Ballantine 
I 94-1 (13) 7 U-2 6.542 Kober Const. Co. Fencing 9/27/66 30 Cal. 11/18/66 Good 
Huntley-Ballantine $34,949.00 Days 
LSI 94-2 (1) 63 se= Empire Sand & Grav. Safety Rest Area 4/27/66 LOO Cal 5/31/66 
Ky shameWest $154,230.44 Days 
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MONTHLY CONSTRUCTION REPORT - 4/30/67 
Division 51-30 = Billings (Cont'd) 


Meagher & Wheatland Counties : : 


I 94-2 (11) 67 U-l 9.900 S:, Birch, Inc. G,GS,PMS,Dr. & 4/27/66 300 Cals 6/27/66 Fair 47 
Hysham- East $1,679,426.95 Structures Days 

I 94-2 (11) 67 Ue2 9.900 Hasse Cathodic, Ltd. Fencing 4/27/66 30 Cal. 7/25/66 oe o- 
Hysham-East. $46,799.48 Days 

F 107 (15) & LSF 4-107(1) -- Empire Sand & Grav. Safety Rest Area 6/22/66 90 Cal. 747406 o= 4 
Bridger-Laurel $86,394.52 Days 

Sma4 (5) 7.464 Maronick Const. Co. G,GS, PMB & Dr. 6/22/66 200 Cal. 7/25/66 Good 7 
Columbus-Southeast $482,862.55 Days 

S 260 (8) 6.278 Holland Const. Co. G,GS,PMS,Dr. & 2/15/66 180 Cal. 4/11/66 -- Z 
Lodge Grass-St.Xavier $529,433.94 Structure Days 

S367 (©) 0.825 Husman Bros., Inc. G,GS,PMS,Dr. & 9/27/66 300 Cal. 10/20/66 9 =- -- 
Custer-Myers Bridge-Hysham $646,836.06 _Strs. & Apprs. aa Days 
Division 52-30 =- Lewistown 

F 8 (15) 6s 513) R.J.Sundling & Son, G,GS,PMB & Dr. 10/25/66 280 Cal. 2/28/67 Fair 35 
White Sulphur Springs- Inc. & R.J.Sundling Days 
Harlowton 

E38) Cle) 4.784 Bob Clark & Son Seeding 9/27/66 11/30/66 4/10/67 Completed 
White Sulphur Springs- Fencing Company 4/15/67 
Harlowton $3,572<40 

E26 #@)22.F 33 (7), 7-2 Skinner Enterprises Traf. Cont. Devices 3/28/67 45 Cals Not Started 

E235 (34) & F 333° (33) $9,228.87 Days 
Jcts. N. of Grass Range, 
W. of Roundup, W. of Moore 
& East of Roy 

F 108 (10) 8.468 Holland Const. Co. G,GS,PMS & Dr. 7/27/65 300 Cal. 8/17/65 Poor 3 
Billings-Roundup $1,616,308.08 Days 

ies: (15) 8.484 Hilde Const. Co. G,GS,PMS & Dr. 9/28/65 300 Cal. 3/15/66 Completed 
Harlowton-Ryegate $705,505.41 Days 4/5/67 

S 263 (3) 4,711 Schultz & Yindsay G,GS,PMS,Dr. & 8/18/66 180°Cal, 9/8/66 Resumed 17 
Ryegate-North $394,921.57 & Structure Days 4/4/67 

S 399 (6) 4.681 Francis M. Tindall G,GS & Dr. 7/27/65 250° Cal 9/8/65 Winter 
Melstone-Mosby S233;521 200 Days Shutdown 

11/28/66 

SMP 5499-66 --- Holland Const. Co. Crush & Stockpile 7/26/66 L20"Cal. 11/28/66 Completed 

Fergus, Judith Basin $83,580.00 Days 4/6/67 
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MONTELY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


MONTANA 
hb Work 
Completed and Percent 
Type Est. Com= Time 
.__ Project Location ___ Length ___Work pletion Date Used 
GNP 1-C9 Going to che Sun Road, approxi- 0.95 Gr., base, premix 23 25 
mately 33 miles to the north and surfacing, tunnel June/67 
easterly of West Glacier, Montana widening 
GNP 8-A6 2 miles north of West Glacier on 10.9 New grading, 3.5 8S LOS 
International Park Road miles, base, bit. July/67 
surf. treat. 
Winter shutdown 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 Gr., select surf. ul 1 
5.346 miles along the southerly bank Dec/67 
of the Clark Fork River to a junction 
with US Highway 10A 
FHE 42=3(1) US 191, begins 5 miles south of 9.269 Gr., basa, bit. 
Gallatin Gateway, thence 9.3 miles pit. mix 
southerly 
FHP 32-2¢1) US 89, approximately 6 suiles northerly 9.459 Gr., base, bit. 
from Neihart, Montana paving, bridge 
FHR 45-3(1) SH 449, 33 miles southaeriy of Ennis 7.4 Grading, base, I 1 
45-2(1), ERFO easterly 23 miles to the Buck Creek (Iater- bit, paving, 
41(2) Wye thence southerly on US 287 to mittent) bridge 
; West Yellowstone Winter shutdown 
FHP 57-11) Begins approximately 10 miles &.5 Grade, base, bit. 54 58 
easterly of Libby, Montana, and plt. mix, bridge Nov /57 
extends easterly 4,523 miles 
along the river bank 
ERFO 43(1) SH 499, pegins 7 miles north of 16.4 Sseding and muich 43, 17 
West Yellowstone and extends 16.4 Winter shutdown May/67 
miles northwesterly 
ERFO 44(2) US 2, Essex - Summit 12.2 Gr., base, bit. 78 87 
: ple, mix, bridges July/67 
Winter shutdown 
ERFO 44(3) US 2, Essex = Summit, 29 miles east 0.141 Bridge 23° 25 
, and south of West Glacier Winter whutdown OGct/a7 


MAY 1, 1967 


Contractor 
and Contract 
Amount ne eke Oe Pets 
Waddell Construction Company 
$247 ,641.50 


Rocky Mountain Construction 
$542,272.00 


Bud King Construction Company 
$574,470.00 


Bids were opened April ©, 1967 
Apparent low bidder 

R. J. Sundling & Sons 
$272,360.80 


Bids te be opened May Z, 1967 


7. Burggref company 
7. Q0 


N. a. Neilson 
mpl 


6.25 


Construction Company 


Nexanche & Kenda Construction Company 
$1,711,109 .80 
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< MONTANA HIGHWAY COMMISSION 
CONSTRUCTION DIVISION 


OL SQ7TAIIIY UWF gee 
Contract Date of Work Pro- Men E 


_ Awarded __—_—Compil. _Began _—sgress Emp. Comp. 


MONTHLY CONSTRUCTION REPORT 
Month Ending = May 31, 1967 : ba - 
Project Number Contractor and 
and Location — Miheage: _ Bid Price ss us SY 
DISTRICT ONE = MISSOULA 
Division 11-30 - Missoula 


LSI 90-1 (1) 74 --- McCue Const. Co. 2 Safety Rest Areas 4/27/66 100 Cal. 5/11/66 Completed 
Tarkio-East $48,230.00 Days 5/29/67 
I-IG 90-1 (33) 54 U-1,5.667 Murphy Bros., Inc. G,GS,PMS,Dr.,Sign 7/27/65 450 Cal. 8/17/65 Fair 36 71 
T 90-1! (35). 50, 3.905  $3,048,327.92 & Strs. (1,198.05') Days 
I 90-1 (36) 48 U-1 1.714 
& I 90-1 (38) 60 2.018 
Superior-East & 
Tarkio-Missoula 
I-IG 90-1 (33) 54 U-2 5.667 Strandberg & Assocs. Fencing 8/4/65 30 -Cal. 10/13/65 Good 2 85 
Superior-East & Glenn Mininger Days 
$41,538.40 
I 90-1 (39) 50 10.453 Bob Clark & Son Fencing Seeding 3/28/67 4/25/67 Completed 
Superior-East $13,961.08 5/18/67 
& Tarkio-East 
I-IG 90-2 (25) 95 U=2 7.754 Kober Const.Co. Fencing 11/23/64 250 Cals 6/1/64 Completed 
Missoula-West $49,468.55 Days 4/28/67 
I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. G,GS,PCC & Strs, 5/26/65 400 Cal. 6/26/65 Winter 99 
Missoula-Urban $2 ,326,091.83 Days Shutdown 
12/21/66 
I 90-2 (27) 103 U-2 3.466 U.S. Steel Corp. Fencing 5/26/65 30 Cal, 8/24/65 -- -- 96 
Missoula-Urban 342,042.55 Days 
I 90-3 (16) 151 6.686 Tschache Brothers Seeding 3/28/67 11/15/67 4/24/67 Completed 
Drummond-E. & W. $15,040.84 5/18/67 
F 215"8(05) --- Waddell Const. Co. 346.0' S&C Str. 4/27/66 220° Gali 6/27/66 fair 13 91 
Lolo-Missoula $247,717.66 Days 
F 245 2(06) U=1 7.488 Zook Bros. Const. G,GS,PMB & Dr. 11/23/66 300 Cal. 12/1/66 tair 30 38 
Lolo-Missoula $2,159,556.90 Days 
F 215°¢16).U=2 --- Mahnomen Pile Drvg. Structure 11/7/66 200 Cal. Not Started 
Lolo-Missoula $294,764.78 Days 
F 219'°(24) 0.049 M&S Construction Traf. Med. Island 5/23/67 1S2Ca Not Started 
E. Broadway $3,408.90 Days 
Street-Missoula 
S-USG 224 (5) sen Hightower & Lubrecht Structure 12/16/66 240 Cal. 3/2/67 Pair 9 14 
Reserve St.-W. of Const. Company Days 
Missoula $224,458.08 
E2375 (24) 2.624 Bud King Const. Co. 449.5' Str. Gr. 5/31/66 300 Gal. 7/13/66 Fair 32 a 
Bonner-Ovando $637,921.95 Surf., PMS & Dr. Days 
S 343 (9) 78756 S. Birch, Inc. G,GS,BST,Dr. & 4/27/66 180 Cal. 5/24/66 == 2 83 


Avon-Helmville 


$431,287.29 


Widening Str. 


Days 


4 > 
= 4s AL? 
= a 
- ‘ - 
j 7 
ore 
sb 
m % \ 


egy od a oP %S = 


i 
\ 
ml 
. 
= Ve we 
4 
¢ 


HOTSIVIG 


ASS Sots OOS 
#3 tiv TF 


ha dae fd neon 


tA Jah Gisis® § ates 
. OO OES She 


H2$A,. 30, eM. 20.9 


JU, tf) , are! 


SO. VRE, SAD LES 


3 D4 -'I088aA 4 otadh nineae 
+sanlalAl sas lo es) 
Op, : 


Ort me cr om a4 1 2. 
or 
yee a i 
p is at 
a 4 an | dod LeHow 
ae) 
LN a 
Sid tHE a 
iy 7 |, ar 
rf 
7 
ce) ca Ey { 


qe. .deood 

; #0 888 8882 
it zd fo Baha HO 22000 gett byt 
lod 2M9 eat — &@, 180 TEae 
90, TAG See oO ag « xe forte .B 


-Se0eD sudoM- | 
3,2 ont , 20k yg | 


“pT Re Ra 


OS, TBS, fEAe 


yaa. 
808 LE © 


BIOs 


reoWen ties 
j-t E01 hei 


a00.€ gay cor (xs) 
osdtt-siug 


te pn Re 


MONTHLY Cy 


Division 11-30 = Missoula 


SMP 3199-66 eee 
Granite, Lake, Mineral 


Division 12-30 - Kalispell 
F 102 (4) & F 270 (12) --- 


Whitefish So. Jct. & 
Big Fork No. Jct. 
LSF 1-257 (2) 
Kalispell-W. Glacier 
F-FG 257 (18) 
Kalispell-W. Glacier 


2521 


32251 


TRUCTION REPORT - 5/31/67 


d) 


Maronick Const. Co. 
$180,496.00 


_Missoula & Ravalli Counties _ 


Skinner Enterprises 
$95275 245 


Skinner Enterprises 
$62;303:..13 

Zook Bros. Const. 
$1,112,096.50 

Kiely Const. Co. 
$228,136.18 

Grant Const. Co. 


Zook Bros. Const. 
$247,960.81 


S 404 (4) b719 
Kalispell-So. Loop 
S 410 (4) 6.565 
NW of Troy-Yaak River-Rexford $377,528.99 
S 424 (3) 23775 
Polson-N. & W. 
SMP 1599-67 --- 


Flathead, Lake, Lincoln 
& Sanders Counties 


DISTRICT TWO = BUTTE 
Division 21-30 - Butte 
MSTei5=1 (2). 53 --- 

Pipe Organ-Dillon 


I 15-1 (24) 17 U-1 2.560 
Lima-Dell 

I 15-1 (24) 17 U-2 5.560 
Lima-Dell 


I-IG 90-4 (13) 209 U-1 6,953 
Ramsay-E. & W. 

I-IG 90-4 (13) 209 U-2 6.953 
Ramsay-E. & W. 


Ruffier Const. Co. 
$134,856.00 


Gabriel Hoyland 
$30,400.00 

Peter Kiewit Sons' 
$948,936.58 
Gabriel Hoyland 
$29,835.30 
Naranche & Konda 
$2,031,684.89 
Kober Const. Co. 
$43,388.40 


I 90-4 (16) 227, I 90-5 (13) 239 


&EY90=5" (15) 231 16.843 


Butte-E., Homestake Pass: E. 


& Whitehall-E. & W. 
LSI 90-5 (1) 233 mee 
Homestake Pass-East 


—E 90=5 (14) 275 -o= 
Three Forks-West 

S 167 (7) ose 
Cardwell-South 


Tschache Brothers 
$35,916.25 


R. L. Stratford 
& Company, Inc. 
$49,672.00 


Haggerty-Messmer Co. 


$294,083.48 
Cop Const. Company 
$164,785.89 


Crush & Stockpile 


Flashing Beacons & 


Highway Lighting 
Beautification 
G,GS,PMS,Dr., Sign 
Lights & Brs. 
G,GS,PMB & Dr. 
Aggregate Surf. 

& PMS 

G,GS,PMS & Dr. 


Crush & Stockpile 


Safety Rest Area 
G,GS,PMS,Dr. & 
108;0' PCB 

Fencing 

G,GS,PMS, Dr.,Sign 


& Strs. 
Fencing 


Seeding 


Dual Safety Rest 
Area 


Dual 273.0' PCB 


One 289.0' PCB 


8/18/66 


2/21/67 


4/25/67 
8/4/65 
7/1/66 
7/1/65 
1/24/67 


1/24/67 


4/27/66 
9/27/66 
9/27/66 
11/30/65 


11/30/65 


3/28/67 


4/27/66 


5/23/67 


7/26/66 


180 Cal. 
Days 


45 Cal. 
Days 


150 Cal. 
Days 
350 Cal. 
Days 
120 Cal. 
Days 
160 Cal. 
Days 
150"Cal. 
Days 
180 Cal. 
Days 


90 Cal. 
Days 
200 Cal. 
Days 
30 Cal. 
Days 
400 Cal. 
Days 
30 Cal. 
Days 


5/31/67 


100 Cal. 
Days 


250 Cal. 
Days 
220 Gal. 
Days 


10/17/66 Completed 
5/24/67 


Not Started 


Not Started 


9/9/65 Resumed <-- 99 
5/15/67 
8/18/66 -- -- 60 
9/21/66 Resumed 1 58 
5/22/67 
3/21/67 Poor 23 19 
3/7/67 Poor 9 31 
5/31/66 Completed 
5/5/67 
10/19/66 Good 62 38 
10/20/66 oe =e 4 
3/14/66 Fair 33 63 
3/14/66 Good 3 52 
5/8/67 Fair 13. 33-1/3 
6/30/66 Completed 
5/24/67 
Not Started 
8/17/66 Good 6 94 
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MONTHLY C¢ \IRUCTION REPORT = 5/31/67 


U 249 (17) & F 214(6) 2.466 
Broadwater to Helena 
Via Euclid Avenue 


Division 22-30 - Bozeman 
S 28°79) 8.843 
McLeod-Big Timber 


I 90-7 (19) 346 
Springdale-West 
S782 “(4) 
Manhattan=East 
LSF 13-244 (1) U-2 --- 
Raynolds Pass-Ennis 
ROW F 244 (9) 
Raynolds Pass-Ennis 
F 244 (10) 
Raynolds Pass-Ennis 
Se 427~ (3) 
Cameron-Southwest 
SMP 1699-66 “<= 
Gallatin, Madison, Park 
& Sweet Grass Counties 


4.029 


7.435 


7.913 


Veale 


0.246 


DISTRICT THREE - GREAT FALLS 


Division 31-30 - Great Falls 


R-AD 10 (1) & R-AD 12 (1) 
Malmstrom Air Force 0.777 
Base-N. Gate=-Great 0.511 
Falls & Malmstrom 
A.F.B.-Main Gate-Gt.Falls 

I 15-4 (25) 218 Uel 2.699 

& F 238 (10) 

Wolf Creek=-North 

I-IG 15=4 (26) 221 Uel 7.233 
Craig-North & South 

I-IG 15-4 (26) 221 Ue2 7,233 
Craig-North & South 


I 15-4 (28) 228 U-1 2.626 
Stickney Creek=No, 
I 15-4 (28) 228 U-2 2.626 


Stickney Creek=No, 
I 15+4 (29) 227 oom 
Craig-North & South 


Sia t-36 = Butte (Cont'd) 


Holland Const. Co. 
$630,182.65 


Maronick Const. Co. 
S227 s042 274 


Fred Strandberg 
$73,617.16 
Maronick Const. Co. 
$788,318.70 

Junior W. Tschache 
$24,548.05 

Bohleen Const, 

$13: 7913.28 
Zook Bros. 
$157,734.08 


Const. 


Ralph Huckaba,Contr, 


$174,662.90 
Holland Const.Co. 
$103,275.00 


Montana Sand & Grav. 


$178,398.31 


F&S Contracting 
$1,843,885.51 


F&S Contracting 
$3,644, 743.90 
Bohleen Const. 
$44,596.00 
Schultz & Lindsay 
$1,418 ,267.64 


Bohleen Cons. 
$21,618.10 
Cop Const, Company 


$909,261.58 


G,GS,PME,Sign & Dr. 


Surf. & PMB 


Median Rail 
G,GS,PMS,Dr. & 
Structures 
Safety Rest Area 
Fencing 

G,GS,PMS & Dr. 
278.0' PCB,G & GS 


Crush & Stockpile 


G,GS,PMS & Dr. 


G,GS,PMS,Dr.,Signs 
& Strs. 


G,GS,PMS,Dr.,Sign 
& Strs. 
Fencing 


G,GS,PMB,Dr.,1-4 
lane & 1-2 lane 
(93.0' ea.) CB's 
Fencing 


Structures 


10/25/66 


6/22/66 


9/27/66 
10/25/66 
5/24/66 
1/11/66 
1/11/66 
6/22/66 


7/26/66 


6/15/66 


10/30/64 


8/25/65 
8/25/65 


5/23/67 


5/23/67 


8/25/65 


250 Cal. 
Days 


100 Cal. 
Days 


60 Cal. 
Days 
250 Cal. 
Days 

90 Cal. 
Days 

90 Cal. 
Days 
280 Cal. 
Days 

225 Cal. 
Days 

120 Cal. 
Days 


100 Cal. 
Days 


350 Cal. 
Days 


450 Cal. 
Days 
307 Cale 
Days 
300 Cal. 
Days 


30 Days 


af.not.Engr. 


7/31/67 


3/7/67 


7/30/66 


2/28/67 
11/22/66 
10/17/66 
4/20/66 
4/14/66 
8/2/66 


9/21/66 


7/25/66 


11/16/64 


9/7/65 


10/8/65 


Fair 


Winter 
Shutdown 
10/7/66 
Fair 
Fair 


Good 


Good 


Completed 
5/26/67 


Poor 


Winter 
Shutdown 
11/5/66 
Fair 


Not Started 


Not Started 


11/15/65 


Good 


a a ee = 


78 


\ve o + 
4] 
* HAG 
AVAL VS Gad. 
a 
aa AY 
~y ‘¢ os 
A 
pe 
Fa rai - 
ery ey 
wo Jt ;3 
2 
ns ies 
TA 
+ af fe 
eS i 12 
< 
i 
‘ 


aetbeM 


sn vn pyaar goin tet abreast eT EE 


+eno9 JainoteM 
v. SAO, Feee 


avadhasise send eLO,8 
oi. T1a, ENS oy ee 
oy .terod dtalnorsM #E Say 


- se ore oars 
sus dS OF. SIC, 88%e 
“2 arogpnoat want 


hand ape 


ot neatl - £2. Ce 
ra ss abrial-eaat 
249 tar 78 efe,4 
a be . eiont-eaet @ 
PALS .ttnol, A GaAs 0 
nour bad a =o 
[28 ee ier ne inom f) Sf dans @ (1) v 


"G 
ee at 


q 89.9 3 6 Ef8,5 tH Fe 
2474 yl 
oi ape rome meeided- E€S.% <b iss 
. 00, d02 Ada 
om: 7 5, sa fuind asa..§ ne BSS 4 
E mitic’ na, Yat, 8! a 
+, £8) 
seat 


MONTHLY Cl JTRUCTION REPOR'? = 5/31/67 
Division 31-30 - Great Falls (Cont'd) 


I 15-4 (30) 210 
Sieben-Wolif Creek 
Tt 15=5 (23) 234 U-1 
Hardy Creek=-South 
TP W5=5) (23) 234 U=2 
Hardy Creek-South 
I 15-5 (23) 234 U-3 
Hardy Creek=South 
Tet5-5 (26) 271 U-1, 
I-IG 15-5(31)273 U-1, 
I-IG 315-5(3)272 U=1, 
& U 388 (8) 


Great Falls-W., Sun 


8.165 
4.502 
4.502 
2.042 


24990 
0.573 


River- 


Emerson Jct.-Great Falls 


Spur & Sun River-10th Avenue 


mit=5((26) 271 v-2, 
Tone) 15=5(31)273 v-2, 
Taner 315-5(3)272 v-3 


Great Falls-W., Sun River- 


2.042 
22990 
Oeo79 


Bob Clark & Son Fencing 


S15,,.658.37 

Zook Bros. Const, 
$3),7654.041 73 
Riklin Const. 
$259,682.86 
Junior W. Tschache 
$43,406.10 
McLaughlin, Inc. & 
Nilson-Smith Const. 
Soy ODT w ke 


Co. 


Go. 


U. S. Steel Corp. 
$92,431.41 


Emerson Jct. & Great Falis Spur 
I-IG 15-5 (28) 274 U-2 --- 
Sun River-EmersonJct. 


I-IG 15-5 (33) 237 
Hardy Creek-South 
I-IG 15-5 (34) 270 


05,159 


Central Ave.-Gt.Falls Conn. 


T15=5 (36) 267 & 
I 315-5 (4) 268 


11.210 


Gore Hill-Emerson Jct. 


& Great Falls Spur 


F 64 (12) 0.356 
Great Falls-Armington 

S 183 (4) 12,331 
Raynesford-South 

U 224 (10) 0.414 
Central Ave.-W.-Great Fails 

F238 (11) moo 
Wolf Creek-Augusta Rd. 

WD 22772 (7) see 
lOth Ave. So. & 57th 
St.-Great Fails 

S S12.) 5a S/F 
Great Falls-North 

F 9999 (6) see 


__ Great Falls Streets 


ae 


Sletten Const. Co. 
$514,839.02 
Sletten Const. Co. 
$897,808.05 
Interstate Contrs. 
$178,932.22 
Rainbow Elec. Co. 
S154, 247504 


Cave Const., inc. 
$41,934.21 
McLaughlin, Inc. 
$292,953.48 
Nilson-Smith Const. 
$214,289.15 
Holland Const. 
$28,035.00 
Western Sign Corp. 
S61¢737 275 


Co. 


Nilson-Smith Cons. 


Skinner Enterprises 


$68,946.53 _ 


aa 


Seeding 3/28/67 


G,GS,PMB,Sign & Dr. 6/22/66 


183.0' & Dual 6/22/66 
209.5" PCB 

Fencing 6/28/66 
G,GS,CSB, Cone. 1/22/65 


Pav., PMS,Dr.,Signs 
& 3 Conc. U.P.'s 
(239..5', 296.0" & 317.5") 


Fencing 1722/65 
Dual 474.0' Steel 2/25/65 
Bridge 

Dual 739.17' Steel 3/22/66 
Structure 

663.9' Conn. & Gr, 8/9/66 

GS,PMB & Dr. 

Lighting 3/28/67 


G,BS,Channelization 2/21/67 


Sign & Lighting 


Surf. & PMB 7/1/66 
G,GS,PMB & Dr. 11/22/66 
Earth Removal 3/7/67 
Signs, Lighting & 2/21/67 
Channelization 

G,GS,PMS & Dr. 9/27/66 


Traf, Cont. Devices 3/28/67 


Days 


11/15/67 


400 Cal. 
Days 
250 Cal. 
Days 
30 Cal. 
Days 
500 Cal. 
Days 


250 Cal. 
Days 


10/31/66 


425 Cal. 
Days 
I20LCG als 
Days 
120 Cal. 
Days 


60 Cal. 
Days 
100 Cal. 
Days 

120 Gal. 
Days 

45 Cal. 
Days 

60 Cal. 
Days 


150 Gal. 


150 Gal. 


Not Started 


8/4/66 Good 80 
7/29/66 += Fair 7 
8/30/66 o- o- 
3/15/65 Resume 18 
5/24/67 
6/2/65 -- -- 
6/1/65 Fair 57 
4/18/66 Fair 2h 
8/23/66 Fair 26 
Not Started 
5/24/67 Poor 4 
8/16/66 Completed 
6/1/67 
4/4/67 Poor 6 
3/16/67 eo om 
Not Started 
10/18/66 Poor {2 


Not Started 
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MONTHLY cd JRUCTION REPORT - 5/31/67 


Division 32-30 - Havre 
LSE 15=8 (2) 387 one 
Sweetgrass 
BR 57 (4) U-2, 0.658 
ER 57 (5) U-2 & S 193 (6) 
Valier-N. & W. 
& Valier=Cut Bank 
LSF 1-95 (1) o-- 
Gildford-Havre-E. 


ROW F 190 (5) U-3 DOD 8 
Birch Creek-Browning 

F 190 (7) 54926 
Birch Creek=Browning 

F 190 (8) 5.858 
Birch Creek=Browning 

§,.193.269) 9.444 
Valier=Cut Bank 

F 220 (11) 7.369 
Cut Bank-E. & W. 

ROW S 237 (5) 5339 
Oilmont-East 

S 237 (6) Dog 
Oilmont-East 

F 252 ¢¢19) U-1 Die 125 
Fort Benton-Havre 

S 430 (3) Uel 3.605 


Chinook-Southwesterly 
S 430 (3) U-2 “<= 


Chinook-Southwesterly 


DISTRICT FOUR = GLENDIVE 
Division 41-30 - Glendive 

F-FG 86 (30) 5s 20L 
Miles City-No.Dak. Line 

F 86.°(32) 6.442 
Miles City-Ne.Dak. Line 

I 94-6 (10) 213 0.381 
Glendive-E. & W. 

I-IG 94-6 (12) 212 W-1 1.609 
Glendive-E. & W. 

I-IG 94-6 (12) 212 U-2 1.012 
Glendive-E. & W, 


N.L.Garrick Const.Co. 


$101,589.65 
Wickens Bros. 
$173,509.34 


Baltrusch Const.Co. 
Inc. & Affiliates 
$47,093.65 

Walter Mackin & Son 
$9,316.10 
Nilson-Smith Const. 
$588,179.40 

Hilde Const.Co.,Inc. 
$616,318.09 
Baltrusch Const.Co. 
& Affiliates 
$406,387.46 

Hilde Const. Co. 
$728,486.61 

Bohleen Const. 
$2,682.40 

Winslow Const.Co. 
$394,706.12 
Baltrusch Const.Co. 
& Affiliates 
$352,125.63 

Wickens Bros. 
$210,143.55 

W.P. Roscoe Go. 


$152,223.14 


Richardson Const.Co. 
$786,389.86 
Richardson Const.Co. 
$479,049.68 

Sietten Const. Co. 
5 559),084.45 

Brasel & Sims Const. 
$755,309.36 

Walter Mackin & Son 
$5,881.50 


Rest Area and 2/21/67 180 Cal. 
Beautification Days 
Apprs. & Dr. 7/27/65 250°Cal, 
Days 
Safety Rest Area 4/27/66 90 Cal. 
Days 
Fencing 1/24/67 90 Cal. 
Days 
G,GS,PMS & Dr. 1/27165 280 Cal. 
Days 
G,GS,PMB & Dr. 11/22/66 200 Cal, 
Days 
G,GS,PMB & Dr. 7/26/66 150 Gal. 
Days 
G,GS,PMB & Dr. 7/26/66 180 Cal. 
Days 
Fencing 5/23/67 45 Cal. 
Days 
G,GS,PMB,Dr. & 5/23/67 150-Gal« 
a 70' PCB Bridge Days 
G,GS,PMS & Dr. 9/28/65 270 Cal. 
Days 
G,GS, MB & Dr. 10/25/66 220° Gal. 
Days 
Two Structures 10/25/66 200 Cal. 
ancy Days __ 
G,BBS,PMB & a 5/23/67 210 Cal. 
213.0' PC Overpass Days 
G,GS,BSS,PMB & Dr. 10/25/66 250 Cal. 
Days 
ZO1L3" «Ste: 5/24/66 450 Cal. 
Days 
G & Dr. 1/26/67 200 Cal. 
Days 
Fencing 1/24/67 30) Cale 


Days 


4/17/67 Poor 
8/30/65 Fair 
5/25/66 se 

5/19/67 Poor 
10/13/65 Poor 
5/9/67 Poor 
9/20/66 Poor 
9/1/66 Poor 


Not Started 


Not Started 


12/6/65 Poor 
11/3/66 Fair 
11/28/66 =- 


Not Started 


4/10/67 Fair 
6/22/66 Poor 
5/5/67 Good 


Not Started 


18 


61 


10 


98 


30 


76 


34 
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MONTHLY CQ JIRUCTION REPORT - 5/31/67 ) o 
Division 41-30 - Glendive (Cont! 11-30 - Glendive (Cont'd) — ~ 
I 94-6 (13) 213 oom Sletten Const. Co. Le o973.20) Str. 1/24/67 425 Gale 2/3/67 Good 24 22 
Glendive-E. & W. $518,248.38 Days 
S 128 3(5) 3.860 Meyer Const. Co. G,GS,PMB & Dr. 6/22/66 LSO.-Cake 7/28/66 Poor 8 55 
Wibaux-North $285,359.03 Days 
B_ E57 «(24) 10,222 Northern Imprvmnt. G,GS,PMB & Dr. 6/22/66 260 Cal. 8/30/66 Good 44 38 
Miles City-Jordan $770,575.65 Days 
F 245 (19) 6.856 Gus M. Albert G,GS,PMB,Dr. & 7/26/66 220 Cal. 8/18/66 Good 15 46 
Glendive-Sidney $704,007.13 13175" -& 13155" PCs Days 
F 246 (16) U-1 0.240 Roy Scheffler,Inc. G,GS,PMS & Dr. 8/25/65 280 Cal. 12/10/65 Completed 
Circle-Glendive & Joe Mayo & Son Days 5/24/67 
$796,923.29 
F 265 (8) --- Walter Mackin & Son Riprap Protection 1/24/67 6/1/67 3/2/67 Completed 
Sidney Bridge- $69,476.75 5/19/67 
North Dakota Line 
S 398 (3) 6.093 Oil Field Serv.Co.,Inc. G & GS 4/25/67 150: Gal. Not Started 
N. of Plevna-Baker Rd. $170,200.38 Days 
Division 42-30 - Wolf Point 
S b5.@4) 6.987 Gus M. Albert, Contr. G,GS,PMB & Dr. 5/23/67 150 Cal. Not Started 
Poplar-Flaxville $258,035.45 Days 
F 84 (34) --- Walter Mackin & Son 90.0' CB & Struc. 5/23/67 100. Gal , Not Started 
W. of Wolf Point- $89,786.90 Plate Pipe Days 
No. Dak. Line 
FE t42/(10) & S 335 (8) R.J.Sundling & Son G,GS,PMS & Dr. 2/15/66 220° Cals 4/2/66 Resumed -- 72 
Malta-Saco & 4,865 & Wickens Bros. Days 4/10/67 
Saco-Cole South 9,844 $873,117.75 
FE d426(1 1) 17.125 Nilson-Smith Const. G,GS,PMB & Dr. 7/1/66 200 Cal. 8/17/66 Fair 54 53 
Malta-Saco Si515/,614.97 Days 
ESPol=155. (1) ne Jack Schye Safety Rest Area 4/27/66 90 Cal. 5/16/66 Resumed == 98 
Glasgow-West $66, 730.80 Days 5/11/67 
F 266¢7) &.S 15(13) 0.605 Sundling & Son,Inc. G,GS,PMS & Sign 11/30/65 P30 sGat. 5/4/66 oe oo 95 
Main St.-Scobey & 7.194 & R.J.Sundling Days 
Poplar-Flaxville $495,219.49 
S 428 (3) U-1 9.138 Holland Const.Co. G,GS,PMB & Dr. 7/1/66 200%G@ailx 7/27/66 Fair 36 45 
Wagner~S. to Malta-E. $812,261.64 __Days J _ 
Division 43-30 = Miles City 
LSF 2=86 (1) coe Northern Imprvmnt. Safety Rest Area 4/27/66 90 Cal. 6/3/66 Winter 3 90 
Locate-East $89,513.92 Days Shutdown 
10/11/66 
F 86 (27) 11.927 Northern Imprvmnt. G,GS,PMS & Dr. 10/26/65 300° Cal. 4/5/66 Winter ° 84 
Miles City-No.Dak. Line $982,149.31 Day Shutdown 
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MONTHLY G STRUCTION REPORT = 5/31/67 
Division 43-30 = Miles City (Cont'd) 


I 94-3 (12) 76 U-1 


73158 Jce Mayo & Son, Inc. 


Rosebud County Line-E. $1,066,218.29 

I 94-3 (12) 76 U=2 Palas Hasse Cathodic, Ltd. 
Rosebud County Line-E. $32,063.42 

T-IG 94-3 (13) 83 U-1 7.007 Peter Kiewit Sons' 
Forsyth-West $t..282;,376.26 

I-IG 94-3 (13) 83 U-2 =-- W.P. Roscoe Company 
Forsyth-West $308,563.80 

T=IG 94-3 (13) 83 U=3 7.007 Hasse Cathodic, Ltd. 
Forsyth-West $34,539.85 

S$) 323514) 30.587 Peter Kiewit Sons' 
Colstrip-Forsyth $217,577.46 

S 362 (7) U-l 8.131 Holland Const. Co. 
Lame Deer-Colstrip j $155,012.05... 


DISTRICT FIVE = BILLINGS 


Division 51-30 = Billings 


LSI 90-8 (3) 443, 6.411 Spragues, Inc. 

I 90-8 (41) 444 & $233,818.01 

LSF 2-228 (2) 
Billings Interchange 
to Highway U.S. 87 

I 90-8 (26) 451 U-1l 3.581 Schultz & Lindsay 

& I 94-1 (14) O U-1l 0.679 $1,462,874.38 
Lockwood-Pinehill 
& Pinehill-Huntley 

I 90-8 (26) 451 U=2 0.082 Sletten Const. Ca. 
Lockwood-Pinehill $308,973.33 

I 90-8 (26) 451 U-3 3.581 W.P.Roscoe Company 

S Wyck (14) 0,U-2 0.679 . $73,577.26 
Lockwood-Pinehill 
& Pinehill-Huntley 

I-IG 90-8 (27) 425 U-1 7.968 Peter Kiewit Sons' 
Park City-Laurel $2,190,324.59 

I-IG 90-8 (27) 425 U-3 7.968 Kober Const. Co. 
Park City-Laurel $67,000.70 

I-IG 90-8 (28) 432 coe Cop Gonst. Co. 
Park City~Laurel $412,649.46 

I 94-1 (11) 1 U-l 6.141 Peter Kiewit Sons’ 
Pinehill-Huntley $2 271,232.38 

I 94-1 (11) 1 U-2 O.LIS Sietten Const. Co. 
Pinehill-Huntley $515,009.65 

I 94-1 (11) 1 U-3 6.142 W.P. Roscoe Company 
Pinehill-Huntley $35,706.20 


_~ 


G,GS,PMS ,5ign,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


143.0', 394.0' & 
219.25', PCB's 
Fencing 


G,RMS,Dr.,S&C & 
Brak Glgo) 
PMS 


Sprinklers, Land-= 
scaping & Seeding 


G,GS,PMS,Dr. & Sign 


Structures 


Fencing 


G,GS,PMS,Dr. & 
Signs 
Fencing 


Structures 
G,GS,PMS ,Sign,Dr. 
& Delineation 


Structures 


Fencing 


4/27/66 
4/27/66 
7/26/66 
7/26/66 
7/26/66 
4/25/67 


5/24/66 


4/4/67 


11/30/65 


11/30/65 


11/30/65 


6/30/65 
6/30/65 
8/25/65 
11/30/65 
11730765 


11/30/65 


300 Cal. 6/15/66 Fair 25 

Days 

30 Cal. 8/2/66 oe oo 

Days 

300 Cal. 8/23/66 Fair 35 

Days 

275. Gal, 8/18/66 Poor is 

Days 

30 Cal. 10/4/66 Good 10 

Days 

150 Gal. 5/22/67, Faiz 14 

100 Cal. 8/2/66 Compieted 

Days __ 5/20/67 

120 Cal. 5/18/67 Poor 2 

Days 

350 Cal. 12/15/65 Good 27 

Days 

11/30/66 1/12/66 Completed 
S/ Li {oF 

30 Cal, 3/30/66 Good 3 

Days 

450 Cal. 9/14/65 Good 75 

Days 

30 Cal. 8/9/65 oe - 

Days 

5/31/67 9/28/65 Completed 
5/31/67 

350 Cal. 3/21/66 Fair 6 

Days 

6/30/67 1/5/66 Poor 10 

SOV Gal. 2/28/66 >< oo 


Days 


90 


93 


98 


76 


98 


89 
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MONTHLY U_ASTRUCTION REPORT - 5/31/67 


I 


94-1 (13) 7 U=1 7.401 


& S 422 (4) 


I 


Huntley-Ballantine. 
94-1 (13) 7 U-2 6.542 
Huntley-Ballantine 


LSI 94-2 (1) 63 === 


i 


H 


| 


| 


ry yy 


Hysham-West 


94-2 (11) 67 U-1 9.900 
Hysham-East 
94-2 (11) 67 U-2 9.900 


Hysham-East 
107(15) & LSF 4-107(1) -=- 
Bridger-Laurel 


154 (5) 72464 
Columbus=Southeast 
260 (8) 6.278 


Lodge Grass-St.Xavier 


296 LZ) 0.845 

Billings-Lavina 

J67im(5) 02625 
_Custer-Myers Bridge-Hysham _ 


Division 52-30 = Lewistown 


8 (5) 6.513 
White Sulphur Springs= 
Harlowton 

26° (8); F 33 .€7) --- 
7235 (34) & F 333 G3) 
Jcts. N. of Grass Range, 


W. of Roundup, W. of Moore 


& East of Roy 


$646,836.06 _ 


Division 51-30 - Billings (Cont'd) 


S. Birch, Inc. 


$1,744, 966.83 


Kober Const. Co. 
$34,949.00 

Empire Sand & Grav. 
$154,230.44 

S. Birch, Inc. 
$1,679,426.95 


Hasse Cathodic, Ltd. 


$46,799.48 

Empire Sand & Grav. 
$86,394.52 
Maronick Const. Co. 
$482,862.55 
Holland Const. Co. 
$529,433.94 

Empire Sand & Grav. 
$339,626.61 

Husman Bros.,Inc. 


R.J.Sundling & Son, 
Inc. & R.J.Sundling 


Skinner Enterprises 
$9,228.87 


_Strs. 


7B 


G,GS,PMS,Dr. & 
Structures 


Fencing 

Safety Rest Area 
G,GS,PMS,Dr. & 
Structures 
Fencing 

Safety Rest Area 
G,GS,PMB & Dr. 
G,GS,PMS,Dr. & 
Structure 
G,Dr.,GS, PMB, D 
& Beautification 


G,GS,PMS,Dr. & 
& Apprs. 


G,GS,PMB & Dr. 


Traf. Cont. Devices 


F 108. (10) 8.468 Holland Const. Co. G,GS,PMS & Dr. 
Billings-Roundup $1,616,308.08 

S 263 (3) Aa7LL Schultz & Lindsay G,GS,PMS,Dr. & 
Ryegate-North $394,921.57 & Structure 

S 399 (6) 4,681. Francis M. Tindall G,GS & Dr. 
Melstone-Mosby $233,327.65 _ _ 


9/27/66 


9/27/66 
4/27/66 
4/27/66 
4/27/66 
6/22/66 
6/22/66 
2/15/66 
D/23/6/ 


9/27/66 


10/25/66 


3/28/67 


7/27/65 
8/18/66 


7/27/65 


Days 


300 Cal. 
Days 


30 Cal. 
Days 
100 Cal. 
Days 
300 Cal, 
Days 
30 Cal. 
Days 
90 Cal. 
Days 
200 Cal. 
Days 
180 Cal. 
Days 
200 Cal. 
Days 
300 Cal. 
Days 


280 Cal. 
Days 


45 Gale 
Days 


300 Cal. 
Days 
180 Cal. 
Days 
250 Cal. 


11/4/66 


11/18/66 
5/31/66 
6/27/66 
7/25/66 
7/7/66 
7/25/66 


4/11/66 


Good 19 
Fair 2 
Completed 
5/18/67 
Good 46 
Fair By 
Good 5 
Poor 16 


Not Started 


10/20/66 


2/28/67 


Fair 45 


Not Started 


8/17/65 
9/8/66 


9/8/65 


Completed 
5/4/67 
Poor 38 


Completed 
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MONTHLY PROGRESS REPORT 


DIRECT FEDERAL CONSTRUCTION 


May 31, 1967 


MONTANA 
Z Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work pletion Date Used Amount : 
GNP 1-C9 Going to the Sun Road, approxi- 0.95 Grade, base, pre- 46 42 Waddell Construction Company 
mately 33 miles to the north and mix surfacing, June/67 $247,641.50 
easterly of West Glacier, Montana tunnel widening 
GNP 8-A6 2 miles north of West Glacier on 10.9 New grading, 3.5 89 105 Rocky Mountain Constructicn 
International Park Road miles, base, bit. July/67 $542,272.00 
surf. treat. 
Winter shutdown 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 Gr., select surf, 17 18 Bud King Construction Company 
5.346 miles along the southerly bank Dec/67 $574,470.00 
of the Clark Fork River to a junction 
; with US Highway 10A 
FBP 32-2(1) US 89, approximately 6 miles northerly 0.459 Gr., base, bit. Bids were opened May 2, 1967 
YGB Line from Neihart, Montana paving, bridge Apparent low bidder 
Highway Watters Construction Company 
$186 ,838.00 
FHP 42-3(1) US 191, begins 5 miles south of 9.269 Gr., base, bit. 8 13 R. J. Sundiing & Sons 
Gallatin Gateway, thence 9.3 miles plt. mix $278,860.80 
southerly 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base, 7 7 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (Inter- bit. paving $593,677.00 
41(2) Wye thence southerly on US 287 to mittent) bridge 
West Yellowstone 
FHP 57-1(1) Begins approximately 10 miles 4.5 Grade, base, bit. 59 67 N. A. Nelson Construction Company 
easterly of Libby, Montana, and plt. mix, bridge Nov/67 $1,663 ,354.25 
extends easterly 4.528 miles 
along the river bank 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding and mulch 43 17 Spragues', Inc. 
West Yellowstone and extends 16.4 May/67 $30,565.00 
miles northwesterly Winter shutdown 
ERFO 44(2) US 2, Essex - Summit 12.2. Gr., base, bit. 80 89 Naranche & Konda Construction Company 
pit. mix. bridges July/67 $1,711,109.80 
ERFO 44(3) US 2, Essex = Summit, 29 miles east 0.141 #£Bridge 28 25 E. F. Matelich Construction Company 
and south of West Glacier Oct /67 $555,876.00 


Winter shutdown 
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MONTANA HIGHWAY COMMISSION » 
CONSTRUCTION DIVISION 
MONTHLY CONSTRUCTION REPORT 
Month Ending = June 30, 1967 CCE: SA7TQIAT FY LUE : 
Project Number Contractor and Contract Date of Work Pro- Men to 
and Location Mileage Bid -Price Type Awarded Compl. Began gress Emp. Comp. | 
DISTRICT ONE ~ MISSOULA 
Division 11-30 - Missoula 
T-IG 90-1 (33) 54 U-1 5.667 Murphy Bros., Inc. G,GS,PMS,Dr.,Sign {Zt {65 450 Cal. 8/17/65 Good et 85 
I 906-1 (35) 50, 3.905 $3,048,327.92 & Strs. (1,198.05') Days 
Real (G6) 48 U-1 1,714 
& I 90-1 (38) 60 2.018 
Superior-East & 
Tarkio-Missoula 
T-1IG 90-1 (33) 54 U-2 5.667 Strandberg & Assocs. Fencing 8/4/65 30 Cal. 10/13/65 Fair 2 90 
Superior-Hast & Glenn Mininger Days 
$41,538.40 
I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. G,GS,PCC & Strs. 5/26/65 400 Cal. 6/26/65 Winter 4 99 
Missoula-Urban $2 ,326,091.83 Days Shutdown 
12/21/66 
I 90-2 (27) 103 U-2 3.466 U.Ss Steel Corp. Fencing 5/26/65 30 Cal. 8/24/65 -- o- 96 
Missoula-Urban $42,542.35 Days Ll 
F 245 (15) --- Waddell Const. Co. 346.0' S&C Str. 4/27/66 220 Cal. 6/27/66 Good 13 98 
Lolo-Missoula $247,717.66 Days 
F 215 (16) U-1 7.488 Zook Bros. Const. G,GS,PMB & Dr. 11/23/66 300 Cal. 12/1/66 Fair 40 42 
Lolo-Missoula $2,159,556.90 Days 
F 215 (16) U-2 --- Mahnomen Pile Drvg. Structure 11/7/66 200 Cal. Not Started 
Lolo-Missoula $294,764.78 Days 
F 219 (24) 0.049 M&S Construction Traf.Med.Island 5/23/67 15, Cals 6/13/67 Completed 
E. Broadway $3,408.90 Days 6/23/67 
Street-Missoula 
US-USG 224 (5) =-- Hightower & Lubrecht Structure 12/16/66 240 Cal. S267 Good 7 18 
Reserve St.-W. of Const. Company Days 
Missoula $224,458.08 
F 237 (24) 2.624 Bud King Const. Co. 449.5' Str.,Gr. 5/31/66 300 Cal. 7/13/66 Fair 26 61 
Bonner-Ovando $637,921.95 Surf.,PMS & Dr. Days 
S 343, (9) 7.756 S, Bireh, Lac. G,GS,BST,Dr. & 4/27/66 180 Cal. 5/24/66 Good 23 Ou 
Avon=-Helmville $431,287.29 Widening Str. Days 
Division 12-30 - Kalispell 
S 000S (2) 22510 Western Sign Corp. Traf.Cont.Devices 6/20/67 60 Cal, Not Started 
Round Butte-Ronan $9,699.32 & Signing Days 
& Moise-Charlo- 
Nine Pipe 
F 102 (4) & F 270(12) --- Skinner Enterprises Flashing Beacons & 2/2/67 45 Cal. Not Started 
Whitefish So. Jct. & S21) Deep Highway Lighting Days 


Big Fork No. Jct. 
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MONTHLY co*-rRucTION REPORT = 6/30/67 
Division 12-30 - Kalispell (Cont’d) 


LSF 1-257 (2) IL RSA Skinner Enterprises 
Kalispell-W. Glacier $61,303.13 

F-FG 257 (18) Dezaik Zock Bros. Const. 
Kalispell-W. Glacier $1,112,096.50 

S 404 (4) 1.719 Kiely Const. Co. 
Kalispell-So. Loop $228,136.18 

S 404 (5) 2.441 Washington Ccnst. Co. 
Kalispell-So. Loop $357,619.62 

S 410 (4) 6565 Grant Const. Co. 
NW of Troy-Yaak River-Rexford $377,528.99 

S 424 (3) var oa ls Zook Bros. Const. 
Polson=-N. & W. $247,960.81 

SMP 1599-67 == Ruffier Const. Co. 
Flathead, Lake, Lincoin $134,856.00 


& Sanders Counties 


DISTRICT TWO = BUTTE 
Division 21-30 - Butte 


I 15-1 (24) 17 Uel 2.560 
Lima=Dell 
T Mah C24) 17 U2 Dw) 60 


Lima-Del1 

I-IG 15-3 (8) 177 U-1 6.083 
& § 412 (6) 

Montana City-N. & S.; 

Montana City-E. Helena; 

Lewis & Clark Co. Line & 

Permanente Cement Plant 

I=-IG 15-3 (8) 177 U=2 5.552 
Montana City-N. & S, 

T=IG 90-4 (13) 209 U=-1 6.953 
Ramsay-E. & W. 

I-IG 90-4 (13) 209 U-2 6.953 
Ramsay-E. & W. 

I 90-4(16)227, 

I 90-5(13)239 & 

I 90-5(15)231 
Butte-E.,Homestake Pass-E, 
& Whitehall-E. & W. 

I 90-5 (14) 275 
Three Forks-West 

I 90-5(16)272 UeHl & 

I-IG 90-6(21)275 U-1 
Three Forks-W,. & E. 


16.843 


sao 


4.359 


a ee + ee 


Peter Kiewit Sors' 
$948,936.58 

Gabriel Hoyland 
$29,835.30 

Zeck Bros. Const.Ca. 
$Z,907,061.20 


Fred Strandberg Const. 
Soo ns 7 le eO 

Naranche & Konda 

$2 ,031,684.89 

Kober Const. Co. 
$43,388.40 

Tschache Brothers 
$35,916.25 


Haggerty-Messmer Co. 
$294,083.48 

Peter Kiewit Sons' Co. 
$2 ,497,405.98 


ie 
Beautification 4/25/67 150 (Cal. 
Days 
G,GS,PMS,Dr.,Sign 8/4/65 350 Cal. 
Lights & Brs. Days 
G,GS,PMB & Dr. 7/1/66 120 Cal. 
Days 
G,BSS & PMB 6/20/57 150 Cal. 
Days 
Aggregate Surf. 7/1/65 160 Cal. 
& PMS Days 
G,GS,PMS & Dr. 1/24/67 150 Cal. 
Days 
Crush & Stockpile 1/24/67 180 Cal. 
Days 
G,GS,PMS,Dc. & 9/27/66 - 200 Cal. 
108.0" PCB Days 
Fencing 9/27/66 30 Cal. 
Days 
G,GS,PM8,Dr,S5ign & 6/26/67 300 Cal. 
dual 133075 dual Days 
23365 sot 204. 
a 284,5' PCB"s 
Fencing 6/26/67 30 Cal. 
Days 
G,GS,PMS,Dr.,Sign 11/30/65 400 Cal, 
& Strs. Days 
Fencing 11/30/65 30 Cal, 
Days 
Seeding 3/28/67 5/31/67 
Dual 273.0" Pes 5/23/67 250 Cal. 
Days 
G,GS,CSS, PMB,CP, 6/26/67 400 Cal. 
Lighting,Sign, a Days 


294.5" 58. dual. 254.5" 
& dual 200.5' PCB's 


i) 

Not Started 

9/9/65 Fair 5 
8/18/66 Fair 4 
Not Started 

9/21/66 oo = 
B/ 21) 67 Good 2.6 
3/17/67 Fair LO 
10/19/66 Fair 53 
10/20/66 Fair 2 
Not Started 

Not Started 

3/14/66 Good 23 
3/14/66 Fair 1 
5/8/67 Completed 

6/2/67 


Not Started 


Not Started 


279 


60 


80 
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Wolf Creek=-North 


MONTHLY ccf Jrrucr ton REPORT - 6/30/67 ‘) ‘) 
Division 21-30 - Butte (Cont'd) 

I 90-5(16)272 U=2 & 4.359 Fred Strandberg Const. Fencing 6/26/67 30 Cal. Not Started 

I-IG 90-6(21)275 U=-2 $27,612.05 Days 
Three Forks-West 

I 90-5 (17) 250 U-l 4.899 Nilson-Smith Const. G, GS & PMB 6/26/67 380 Cal. Not Started 
Cardwell-West $1,779,498.92 Days 

I 90-5 (17) 250 U-2 --- Huckaba Const. Dual 206.5', dual 6/26/67 275 Cal. Not Started 
Cardwell-West $453,561.46 138.0" ,duat 116.5", Days 

Zoi 1.5 PCBs 

I 90-5 (17) 250 U-3 4.899 Pipestone Const.Co. Fencing 6/26/67 30 Cals Not Started 
Cardwell-West $34,694.45 Days 

S 167 (7) --- Cop Const. Company One 289.0' PCB 7/26/66 220 Cal, ‘8/17/66 -- -- 94 
Cardwell-South $164,785.89 Days 

U 249(17) & F 214(6) 2.466 Holland Const. Co. G,GS,PMB,Sign & Dr. 10/25/66 250 Cal. 3/7/67 Good 35 BZ 
Broadwater to Helena $630,182.65 Days 
via Euclid Avenue 

Division 22-30 - Bozeman 

S 28 (9) 8.843 Maronick Const. Co. Surf. & PMB 6/22/66 100 Cal. 7/30/66 Good 29 95 
McLeod-Big Timber $221,042.74 Days 

I 90-7 (19) 346 4.029 Fred Strandberg Median Rail 9/27/66 60. Gal, 2/28/67 -- -- 67 
Springdale-West $73,617.16 Days 

S 182 (4) 1243) Maronick Const. Co. G,GS,PMS,Dr. & 10/25/66 250 Cal, 11/22/66 Fair 36 33 
Manhattan-East $788,318.70 Structures Days 

LSF 13-244 (1) U=2 --- Junior W. Tschache Safety Rest Area 5/24/66 90 Cal. 10/17/66 Good 16 68 
Raynolds Pass~Ennis $24,548.05 Days 

ROW F 244 (9) 7.513 Bohleen Const. Fencing 1/11/66 90 Cal. 4/20/66 Fair 2 99 
Raynolds Pass-Ennis $13,.913,28 Days 

F 244 (19) Ted 1S Zook Bros. Const. G,GS,PMS & Dr. 1/11/66 280 Cal. 4/14/66 Completed 
Raynolds Pass-Ennis $157,734.08 Days 6/15/67 

S 427«(3) 0.246 Ralph Huckaba,Contr. 278.0' PCB,G & GS 6/22/66 225 Cals 8/2/66 Good 6 70 
Cameron=Southwest $174,662.90 Days 

DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 

R-AD 10(1) & R=AD 12(1) Montana Sand & Grav. G,GS,PMS & Dr. 6/15/66 100 Cal. 7/25/66 Good 28 96 
Malmstrom Air Force 0.777 $178,398.31 Days 
Base-N, Gate-Great 0.511 
Falls & Malmstrom 
A.F.B.-Main Gate-Gt.Falls 

I 15-4 (25) 218 U-1 2.699 F&S Contracting G,GS,PMS,Dr.,Signs 10/30/64 350 Cal. 11/16/64 Winter -- 98 

& F 238 (10) $1,843,885.51 & Strs. Days Shutdown 


11/5/66 
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12.288 , EAB ha 


MONTHLY ch 5r RUCTION REPORT = 6/30/67 


Division 31-30 - Great Falls 

I-IG 15-4 (26) 221 U-1 7.233 
Craig-No. & So. 

I-IG 15-4 (26) 221 U-2 
Craig-No. & So. 

I 15-4 (28) 228 U-1 
Stickney Creek-No. 


T@233 


2.626 


2.626 


Hi 


15-4 (28) 228 U-2 
Stickney Creek=No. 
PPP (29) 227 —— 
Craig-No. & So. 
I 15-4 (30) 210 
Sieben-Wolf Creek 
535i (23): 234: U=1" 
Hardy Creek-South 
I 15-5 (23) 234 U-2 --- 
Hardy Creek=South 
I 15-5 (23) 234 U-3 
Hardy Creek-South 
I 15-5 (26) 271 U-1, 2.042 
I-IG 15-5(31)273 U-1, 2.990 
I-IG 315-5(3)272 U-1, 0.573 
& U 388 (8) 
Great Falls-W., Sun River- 
Emerson Jct.-Great Falls 
Spur & Sun River=-1lOth Avenue 
W US-54(26) 271 U-2, 2.042 
I-1IG 15-5(31)273 U-2, 2.990 
PEG 815-5(3)272 U-3 0.573 
Great Falls-W.,Sun 
River-Emerson Jct. & 
Great Falls Spur 
I-IG 15-5 (28) 274 U-2 --- 
Sun River-Emerson Jct, 
E-1G 115=5 -@33). 237 e-- 
Hardy Creek-South 
I-IG 15-5 (34) 270 0.159 
Central Ave.-Gt.Falls Conn. 
I 15-5 (36) 267 & 11.210 
£ 315=5 (4) 268 
Gore Hill-Emerson Jct. 
& Great Fails Spur 
F 64 (12) 0.356 
Great Falls-Armington 


tH 


4.502 


Cont'd 


F&S Contracting 
$3,644, 743.90 
Bohleen Const. 
$44,596.00 
Schultz & Lindsay 
$1,418,267.64 


Bohleen Const. 
$21,618.10 

Cop Const. Company 
$909,261.58 


Bob Clark & Son Fencing 


$15,658.37 


Zook Bros. Const. Co. 


$3,765,841.73 
Riklin Const. Co. 
$259,682.86 

Junior W. Tschache 
$43,406.10 
McLaughlin, Inc. & 
Nilson-Smith Const. 
$3, 178,057e17 


U. S. Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$514,839.02 
Sletten Const. Co. 
$897,808.05 
Interstate Contrs. 
$1:78;932.22 
Rainbow Elec. Co. 
$154,247.74 


Cave Const., Inc. 
$41,934.21 


9 


G,GS,PMS,Dr.,Sign 


& Strs. 
Fencing 


G,GS,PMB,Dr., 1-4 
lane & 1-2 lane 

(93.0' ea.) CB's 
Fencing 


Structures 

Seeding 
G,GS,PMB,Sign & Dr. 
183.0' & Dual 
209,5° PGBs 
Fencing 
G,GS,CSB, Conc. 


Pav.,PMS,Dr.,Signs 
& 3 Conc. U.P.'s 


8/25/65 
8/25/65 


3/23/67 


5/23/67 
8/25/65 
3/28/67 
6/22/66 
6/22/66 
6/28/66 


1/227.65 


(23955 529640" &7317.5") 


Fencing 


Dual 474.0' Steel 
Bridge 

Dual 739.17' Steel 
Structure 

663.9' Conn. & Gr, 
GS,PMB & Dr. 
Lighting 


G,BS,Channelization 
Sign & Lighting 


1/227 65 


2/25/65 
3/22/66 
8/9/66 


3/28/67 


450 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 
f/f 31/67 


ile Wy Giles Ao) 


400 Cal. 
Days 

250 Cal. 
Days 

30 Cal. 

Days 

500 Cal. 
Days 


250 Cal. 
Days 


10/31/66 


425 Cal. 
Days 
120 Cal. 
Days 
120 Cal. 
Days 


60 Cal. 
Days 


Oi FL O9 


10/8/65 


Fair 


Fair 


Not Started 


Not Started 


11/15/65 Good 


Not Started 


8/4/66 
7/29/66 
8/30/66 


3/15/65 


6/1/65 
4/18/66 


8/23/66 


Good 


Fair 


Fair 


Fair 


Fair 


Good 


Not Started 


5/24/67 


Fair 


60 


16 


100 


fe) 


87 


935 


68 


79 


36 


gL 


22 


98 


56 


73 
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__ Chinook- aerate $1525223: 14, Days 


MONTHLY CfSTRUCTION REPORT - 6/30/67 ‘) ® 
Division 31-30 - Great Falls (Cont'd 
U 224 (10) 0.414 Nilson-Smith Const. G,GS,PMB & Dr. 11/22/66 120 Cal. 4/4/67 Poor 6 4 
Central Ave.-W.-Gt. Falls $214,289.15 Days 
EF 23er@1'1) --- Holland Const. Co. Earth Removal 3/7/67 Ao Cal. 3/16/67 -- -- 89 
Wolf Creek-Augusta Rd. $28,035.00 Days 
We 27/7 ED) --- Western Sign Corp. Signs, Lighting & 2/21/67 60:Cal. 6/26/67 -- 7 1 
10th Ave. So. & 57th $61,737 475 Channelization Days 
St.-Great Falls 
S= 9129105) 5.877 Nilson-Smith Const. G,GS,PMS & Dr. 9/27/66 150°Cal, 10/18/66 Poor 4 25 
Great Falls=-North Days 
F 9999 (6) --- Skinner Enterprises Traf.Cont.Devices 3/28/67 150: Cal. 6/1/67 Good 7 20 
Great Falls Streets $68,946.53 Days 
Division 32-30 - Havre 
LSI 15-8 (2) 387 <o- N.L.Garrick Const.Co. Rest Area & 2/21/67 180 Cal. 4/17/67 Fair 6 26 
Sweetgrass $101,589.65 Beautification Days 
ER 57 (4) U-2, 0.658 Wickens Bros. Apprs. & Dr. 7/27/65 250 Cal. 8/30/65 -- -- 98 
ER@57(5)) U-2 & S 193(6) $173,509.34 Days 
Valier-N. & W. 
& Valier-Cut Bank 
LSF 1-95 (1) --- Baltrusch Const.Co. Safety Rest Area 4/27/66 90 Cal. 5/25/66 Completed 
Gildford-Havre-E. Inc. & Affiliates Days 6/1/67 
$47,093.65 
ROW F 190 (5) U-3 5.858 Walter Mackin & Son Fencing 1/24/67 90 Cal. 5/19/67 Fair 2 2h 
Birch Creek-Browning $9,316.10 Days 
F 190 (7) 5.926 Nilson-Smith Const. G,GS,PMS & Dr. Pp 20/69 280 Cal. 10/13/65 Poor -- 99 
Birch Creek-Browning $588,179.40 Days 
F 190 (8) 5.858 Hilde Const. Co.,Inc. G,GS,PMB & Dr. 11/22/66 200 Cal. 5/9/67 Fair 23 g} 
Birch Creek*Browning $616,318.09 Days 
S 193 (9) 9.444 Baltrusch Const.Co. G,GS,PMB & Dr. 7/26/66 150 Cal. 9/20/66 + Fair 22, 37 
Valier-Cut Bank & Affiliates Days 
$406,387.46 
F 220611) 7.369 Hilde Const. Co. G,GS,PMB & Dr. 7/26/66 180 Cal. 9/1/66 Good 42 43 
Cut Bank-E. & W. $728,486.61 Days 
ROW S 237 (5) 34399 Bohleen Const. Fencing 5/23/67 45 Cal. Not Started 
Oilmont-East $2,682.40 Days 
S 237 (6) Bie D9 Winslow Const. Co. G,GS,PMB,Dr. & 5/23/67 150° Call, 6/19/67 Good EZ Z 
Oilmont-East $394,706.12 a 70' PCB Bridge Days 
F 252 (19) U-1 DalZ5 Baltrusch Const.Co. G,GS,PMS & Dr. 9/28/65 270° Cal. 12/6/65 --- -- 76 
Fort Benton-Havre & Affiliates Days 
$352,125.63 
S 430 (3) U-1 3.605 Wickens Bros. G,GS,PMB & Dr. 10/25/66 220 Cal. 11/3/66 > Fair 8 39 
Chinook- [aioe a $270),.143%55 Days 
S 430 (3) U-2 W.P. Roscoe Co. Two Structures 10/25/66 ae Cale 11/28/66 Good 10 65 
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* MONTHLY c€PrRuctIon REPORT - 6/30/67 (Cont'd) 


DISTRICT FOUR - GLENDIVE 


Division 41-30 - Glendive 


Poplar-Flaxville 


$495,219.49 


‘) 


F-FG 86 (30) 5.281 Richardson Const.Co. G,BBS,PMB & a 5/23/67 210-Cal, 
Miles City-No. Dak. Line $786,389.86 213.0' PC Overpass Days 

F 86 (32) 6.442 Richardson Const.Co. G,GS,BSS,PMB & Dr. 10/25/66 250 Cal, 
Miles City-No. Dak. Line $479,049.68 Days 

I 94-6 (10) 213 0.381 Sletten Const. Co. 2,013” Str, 5/24/66 450 Cal. 
Glendive-E. & W. $15559 3034.45 Days 

I-IG 94-6 (12) 212 U-1 1.609 Brasel & Sims Const. G & Dr. 1/26/67 200 Cal. 
Glendive-E. & W. $755:309..36 Days 

I-IG 94-6 (12) 212 U-2 1.012 Walter Mackin & Son Fencing 1/24/67 30 Cal. 
Glendive-E. & W. $5,881.50 Days 

i 94-6 (13) 213 --- Sletten Const. Co. 197320" Str. 1/24/67 425 Cal. 
Glendive-E. & W. $518,248.38 Days 

§ 128 «(¢5) 3.860 Meyer Const. Co. G,GS,PMB & Dr. 6/22/66 180° Cal, 
Wibaux-North $285,359.03 Days 

F P57 eG24) 10.222 Northern Imprvmnt. G,GS,PMB & Dr. 6/22/66 260 Cal. 
Miles City-Jordan $1770 5.5:75%.65 Days 

F 245 (19) 6.856 Gus M. Albert G,GS,PMB,Dr. & 7/26/66 220 Cal. 
Glendive-Sidney $704,007.13 131.5" & 131.5" PCB Days 

F 247 (20) L022 Harry Norgaard Co. G, GS & RMB 6/26/67 90°Cal, 
Jordan-Circle $176,257.28 Days 

S 398 (3) 6.093 Oil Field Serv.Co.,Inc. G & GS 4/25/67 150 "Gals 
N. of Plevna-Baker Rd. $170,200.38 Days 

Division 42-30 - Wolf Point 

S) B5eGL4) 6.987 Gus M. Albert,Contr. G,GS,PMB & Dr. 5/23/67 150 Cal, 
Poplar-Flaxville $258,035.45 Days 

CIF 84(1), CJF 155(1), 1.261  Zekay, Inc. Screening 6/26/67 5/31/68 

CJF 240(1) & CJF 333(1) $13,109.50 
W. of Wolf Point-N.Dak. 
Line, Glasgow-West & 
Grass Range=-Malta 

F 84 (34) --- Walter Mackin & Son 90.0' CB & Struc. 5/25/67 100 Cal. 
W. of Wolf Point- $89,786.90 Plate Pipe Days 
No. Dak. Line 

F 142.10), «& $*335(8).. 4.865 R.J.Sundling & Son G,GS,PMS & Dr. 2/15/66 220 Cal. 
Malta-Saco & 9.844 & Wickens Bros. Days 
Saco-Cole South $8735117475 

EB 1424¢11) L#.t25 Nilson-Smith Const. G,GS,PMB & Dr. 7/1/66 200 Cal, 
Malta-Saco $1,157,614.97 Days 

LSF 1-155 (1) wee Jack Schye Safety Rest Area 4/27/66 90 Cal. 
Glaszow-West $66,730.80 Days 

F 266(7) & S 15(13) 0.605 Sundling & Son,Inc. G,GS,PMS & Sign 11/30/65 180 Cal. 
Main St.-Scobey & 7.194 & R.J. Sundling Days 


6/21/67 Good 14 
4/10/67" Faix -- 
6/22/66 Poor 4, 
5/5/67 Fair 20 


Not Started 


273/67 Fair EL 
7/28/66 Fair 14 
8/30/66 Good 67 
8/18/66 Good 44, 


Not Started 


Not Started 


Not Started 


Not Started 


6/7/67 Fair 4 
4/2/66 Poor ae 
8/17/66 Good 75 
5/16/66 Completed 
6/8/67 
5/4/66 =2 oe 
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MONTHLY Cf“ATRUCTION REPORT - 6/30/67 ‘2 ‘» 
Division 42-30 - Wolf Point (Cont'd) 

S 387 (3) =-- N.A.Nelson Const.Co. 1,056.0' Steel Brdg. 6/20/67 325 Cal. Not Started 
Sprole Siding-So. $1,270), 555.64 & Approaches Days 

S 428 (3) U-1 9.138 Holland Const. Co. G,GS,PMB & Dr. 7/1/66 200 Cal. 7/27/66 Good 50 68 
Wagner-S. to Malta-E. $812,261.64 __Days 

Division 43-30 - Miles City 

LSF 2-86 (1) --- Northern Imprvmnt. Safety Rest Area 4/27/66 90 Cal. 6/3/66 Poor 6 91 
Locate-East $89,513.92 Days 

F 86 (27) 11.927, Northern Imprvmnt. G,GS,PMS & Dr. 10/26/65 300 Cal. 4/5/66 Pair 33 93 
Miles City-No. Dak. Line $982,149.31 Days 

I 94-3 (12) 76 U-1 Po lD8 Joe Mayo & Son, Inc. G,GS,PMS,Sign,Dr. 4/27/66 300 Cal. 6/15/66 Poor Al 67 
Rosebud County Line-E. $1,066,218.29 & S&C Str. Days 

I 94-3 (12) 76 U-2 75158 Hasse Cathodic, Ltd. Fencing 4/27/66 30 Cal. 8/2/66 -- =-- 80 
Rosebud County Line-E. $32,063.42 Days 

I-1IG 94-3 (13) 83 U-1 7.007 Peter Kiewit Sons’ G,GS,PMB & Dr. 7/26/66 300 Cal; 8/23/66 Poor 30 47 
Forsyth-West $1,282,378.26 Days 

I-IG 94-3 (13) 83 U-2 --- W.P. Roscoe Company 143,0',394.0' & 7/26/66 2/9. Gals 8/18/66 Fair 1M) 62 
Forsyth-West $308,563.80 219.5" PCBs Days 

I-1G 94-3 (13) 83 U-3 7.007 Hasse Cathodic, Ltd. Fencing 7/26/66 30. Cale 10/4/66 Fair 10 87 
Forsyth-West $34,539.85 Days 

CIEel35 «(1.) 0.397 Empire Sand & Gravel Screening 6/26/67 5/31/68 Not Started 
Forsyth-Miles City $4,463.00 

S 323 (14) 30,587 Peter Kiewit Sons' G,RMS,Dr.,S&C & 4/25/67 150: Cal. 5/22/67 Fair 18 19 
Colstrip-Forsyth $217,577.46 Br. (91,5") Days 

F 407 (3) 8.767 Brasel & Sims Const. G, GS & PMB 6/26/67 250 Cal. Not Started 
Wyoming Line-Biddle-= $779,023.20 Days 
Broadus 

DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 

CIF 3) 1 GL) 0.114 Hasse Cathodic, Ltd. Screening 6/26/67 5/31/68 Not Started 
Billings-Pompey's Pillar $3,296.00 

LSI 90-8 (3) 443, 6.411 Spragues', Inc. Sprinklers, Land= 4/4/67 120 Cal. 5/18/67 Poor 6 7 

I 90-8 (41) 444 & $233,818.01 scaping & Seeding Days 

LSF 2-228 (2) 
Billings Interchange 
to Highway U.S. 87 

I 90-8 (26) 451 U-1l 3.581 Schultz & Lindsay G,GS,PMS,Dr. and LE/30765° 7350 Cal, 12/15/65 Fair 6 94 

& D941 (14) © U-05'0.679 $1,462,874.38 Sign Days 
Lockwood=Pinehill 
& Pinehill-Huntley 

LE 9O=$.(( 26) 4515 U=3, « 82581 W.P. Roscoe Company Fencing LI/30/65.> 30"¢al, 3/30/66 + Fair ) 97 

& I 94=1 (14) 0 U-2 0.679 $73,97/626 Days 


Lockwood=Pinehill 
& Pinehill-Huntley 
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MONTHLY Cl-ATRUCTION REPORT - 6/30/67 ‘2 


Division 51-30 - Billings (Cont'd) 


I-IG 90-8 (27) 425 U=1 7.968 


Park City-Laurel 


I-IG 90-8 (27) 425 U-3 7.968 
Park City-Laurel 

I 94-1 (11) 1 U-l 6.141 
Pinehill-Huntley 

I 94-1 (11) 1 U-2 0.115 
Pinehill-Huntley 

I 94-1 (11) 1 U-3 6.141 
Pinehill-Huntley 

I 94-1 (13) 7 U-1 72401 

& § 422 (4) 
Huntley-Ballantine 

I 94-1 (13) 7 U-2 6.542 


Huntley-Ballantine 


I 94-2 (11) 67 U-1 9.900 
Hysham-East 
I 94-2 (11) 67 U-2 9.900 


Hysham-East 
F 107(15) & LSF 4-107(1) --- 
Bridger-Laurel 


§ 154 (5) 7.464 
Columbus-Southeast 

S 260 (8) 6.278 
Lodge Grass-St.Xavier 

F 296 (17) 0.845 
Billings-Lavina 

ROW S 322 (8) 44032 
Hardin-Sarpy 

S322 (9) 7632 
Hardin-Sarpy 

S 367 (5) 0,825 


Custer-Myers Bridge=-Hysham 


Division 52-30 - Lewistown 

F 8 (15) 6.513 
White Sulphur Springs- 
Harlowton 

Ee26 (8), F 333 (33), ==- 

Eos?) iF 235 (34) 
Jcts. N. of Grass Range, 
W. of Roundup, W. of Moore 
& East of Roy 

F 256 (27) 


Grass Range-Jordan 


0.246 


Peter Kiewit Sons' G,GS,PMS,Dr. & 


S21'902324,59 Signs 

Kober Const. Co. Fencing 
$67,000.70 

Peter Kiewit Sons' G,GS,PMS,Sign,Dr. 
S25271,23926398 & Delineation 
Sletten Const. Co. Structures 
$515,009.65 

W.P. Roscoe Company Fencing 
$35,706.20 

S. Birch, Inc. G,GS,PMS,Dr. & 
$1,744,966.83 Structures 
Kober Const. Co. Fencing 
$34,949.00 

S. Bbireh, Inc. G,GS,PMS,Dr. & 
$1,679,426.95 Structures 
Hasse Cathodic, Ltd. Fencing 
$46,799.48 

Empire Sand & Gravel Safety Rest Area 
$86,394.52 

Maronick Const. Co. G,GS,PMB & Dr. 
$482,862.55 


Holland Const. Co. 
$529 433.94 
Empire Sand & Grav. 


G,GS,PMS,Dr. & 
Structure 
G,Dr.,GS,PMB, D 


$339,626.61 & Beautification 

George Rakes, Inc. Fencing 

$20,596.65 

Maronick Const. Co. G,GS,PMB & one 

$791,583.24 91.5' PCB 

Husman Bros., Inc. G,GS,PMS,Dr. & 
646,836.06 Strs. & Apprs. 


R.J.Sundling & Son, 
Inc. & R.J.Sundling 
$647,696.82 

Skinner Enterprises 
$9,228.87 


G,GS,PMB & Dr. 


Traf.Cont.Devices 


Francis M. Tindall 
$145,635.43 


SPP & 91.5' PCB 


6/30/65 
6/30/65 
11/30/65 
11/30/65 
11/30/65 


9/27/66 


9/27/66 
4/27/66 
4/27/66 
6/22/66 
6/22/66 
2/15/66 
5/23/67 
6/20/67 
6/20/67 


9/27/66 


10/25/66 


3/28/67 


6/26/67 


450 Cal. 
Days 
S0°Cal, 
Days 
350 Cal. 
Days 
6/30/67 


30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 

300 Cal. 
Days 

30 Cal. 
Days 

90 Cal. 
Days 

200 Cal. 
Days 

180 Cal. 
Days 

200 Cal. 
Days 

30 Cal. 
Days 

150 Cal. 
Days 
300 Cal. 
Days 


280 Cal. 
Days 


45 Cal. 
Days 


150 Cal. 
Days 


9/14/65 
8/9/65 
3/21/66 
1/5/66 
2/28/66 


11/4/66 


11/18/66 
6/27/66 
7/25/66 
7/7/66 
7/25/66 
4/11/66 


6/27/67 


Good 14 
Fair Z 
Fair 30 
Completed 
6/26/67 
Fair 2 
Good 48 
Fair Z, 
Good 39 
Poor 3 
Good 5 
Fair 7 
Fair 6 


Not Started 


Not Started 


10/20/66 


2/28/67 


Fair 33 


Not Started 


Not Started 
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MONTHLY E9stRucti0n REPORT = 6/30/67 = 


Division 52-30 - Lewistown (Cont'd 


§ 263 (3) Leaf Schultz & Lindsay G,GS,PMS,Dr. & 8/18/66 180 Cal. 9/8/66 Poor -- 74 
_Ryegate-North $394,921.57 & Structure _ Days 


= = 054 sa\Bt\3 3 1G, 2M, 29,9 0 | 
eP % 312 2 


€3 9 9 


MONTHLY PROGRESS REPORT JUNE 30, 1967 


DIRECT FEDERAL CONSTRUCTION 
MONTANA 
% Work 
Completed and Percent Contractor 


Type Est. Com- Time and Contract 
Project Location Length Work pletion Date Used Amount 
GNP 1-C9 0.95 70 60 


Going to the Sun Road, approxi- Grade, base, pre- Waddell Construction Company 


mately 33 miles to the north and mix surfacing, June /67 $247 ,641.50 
easterly of West Glacier, Montana tunnel widening 
GNP 8-A6 2 miles north of West Glacier on 10.9 New grading, 3.5 92 108 Rocky Mountain Construction 
International Park Road miles, base, bit. July /67 $542,272.00 
, surf. treat. 
FHP 9-1(4) 15 miles east of St. Regis easterly 3.346 Gr., Select surf, 28 26 Bud * ng Construction Company 
5.346 miles along the southerly bank Dec /67 $574,470.00 


of the Clark Fork River to a junction 
with US Highway 1OA 


FHP 32-2(1) US 89, approximately 6 miles northerly 0.459 Gr., base, bit, 7 4 Watters Construction Company 
YGB Line from Neihart, Montana paving, bridge Oct /67 $186,838.00 
Highway 
FHP 42-3(1) US 191, begins 5 miles south of 9.269 Gr., base, bit, 19 22. R. J. Sundling & Sons 
Gallatin Gateway, thence 9.3 miles plt. mix Sept /67 $278,860.80 
southerly 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base 14 L2 Robert V. Burgsraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (inter- bit. paving Aug/68 $593,677.00 
41(2) Wye thence southerly on US 287 to mittent) bridge 


West Yallouwstone 


FHP 57-1(1) Begins gpproximately 10 miles 4.5 Grade, base, bit 66 iis N. A elson Construction Company 
eastatly of Libby, Montane, and plt. mix, bridge Nov /67 $1,663,354.25 
extend easterly 4.528 miles 
along the viver bank 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding and Mulch 46 22 Ti 
West Yellowstone and extends LOe4 May /67 3 


miles northwesterly 


ERFO 44(2) US 2, Essex-Summit £22 Gr., Base, Bit. &6 92 Naranche & Konda Construction Company 
pit. mix; bridces July/67 $1,711,109.80 
@ 
ERFO 44(3) US 2, Essex-Summit, 29 miles east 0.141 Bridge 34 30 Matelich Coustruction Company 


ae: 
and south of West Glacier Nov /67 $555,376.00 
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MONTHLY CONSTRUCTION REPORT 


Month Ending 


edulye 31 


Project Number 


I 
iE 
& 


and Location 
DISTRICT ONE 


wy Milea 
= MISSOULA 
Division 11=30 - Missoula 


I-IG 90-1 (33) 54 U-1 5.667 


3-905 
1.714 


90-1 (35) 50, 
90-1 (36) 48 U-1 
I 90-1 (38) 60 
Superior-East & 
Tarkio-Missoula 


1967. 


6) 
MONTANA HICHWaY COMMISSTON 
CONSTRUCTION DIVISION 


Contractor and — 
Bid Price 


Murphy Bros., Inc. 
$3 ,048,327.92 


I-IG 90-1 (33) 54 U-2 5.667 Strandberg & Assocs. 

Superior=East & Glenn Mininger 
$41,538.40 

I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. 
Missoula-Urban $2 ,326,091.83 

I 90-2 (27) 103 U-2 3.466 U.S. Steel Corp. 
Missoula-Urban $42,542.35 

I 90-2 (34) 104 0.760 N.L. Garrick Const. 
Urlin Ave. Inter- $129,805.94 
Change-Clark Fork 
in Missoula 

Bo2i5~ (E5) cee Waddell Const. Co. 
Lolo-Missoula $247,717.66 

F 215 (16) Uel 7.488 Zook Bros. Const. 
Lolo-Missoula $2,159,556.90 

F 215 (16) U=-2 ere Mahnomen Pile Drvg. 
Lolo-Missoula $294,764.78 

F 215 (17) oe: Rainbow Elec. Co. 
Jcts. of Hwys. $10,691.80 
93 & 12 and 
County Road 

US-USG 224 (5) eee Hightower & Lubrecht 
Reserve St.-W. of Const. Company 
Missoula $224,458.08 

F_ 237. (24) 2.624 Bud King Const. Co. 
Bonner-Ovando $637,921.95 

S 343 (9) 714/964 S.,Birceh,: Inc. 
Avon-Helmville $431,287.29 


OLC AA7TQIIFY WE _ 


Contract Date of Work Pro- Men to 
_Type _————sCSAarrded Compl. ‘Began gress Emp. Comp. 
G,CS,PMS,Dr.,Sign 7/27/65 450 Cal. 8/17/65 Good 42 94 
& otrss. (,196,05") Days 
Fencing 8/4/65 50 Cals 10/13/65 3 == on 90 
Days 
G,GS,PCC & Strs. 5/26/65 400 Cal. 6/26/65 Winter -- 99 
Days Shutdown 
12/21/66 
Fencing 5/26/65 a0°GA1. 8/24/65 -- =~ 96 
Days 
Storm Sewer Vi2L/ 67 120 Cal, Not Started 
Days 
346.0' S&C Str. 4/27/66 220*Galie 6/27/66 Completed 
Days Li Sy 67 
G,GS, PMB & Dr. 11/23/66 300 Cals 12/1/66 Good 42 53 
Days 
Structure 11/7/66 200 Cal. Not Started 
Days 
Lighting 7/26/67 30 Gal, Not Started 
Days 
Structure 12/16/66 240 Cal. 3/2/67 oo =< 20 
Days 
Ga9 oo" Stree Gre 5/31/66 300 Cal. 7/13/66 Good 35 74 
Surf.,PMS & Dr. Days 
G,GS,BST,Dr. & 4/27/66 180 Cal. 5/24/66 Completed 
Widening Str. Days. ___ TL25/ 00 ee 
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MONTHLY ct RUCTION REPORT - 7/31/67 (Cont'd) 


Division 12-30 = Kalispell 
SO000S (2) 22,10 
Round Butte-Ronan 
& Moise-Charlo- 
Nine Pipe 
F 102 (4) & F 270 (12) --- 
Whitefish So. Jct. & 
Big Fork No. Jct. 
LSF 12257 (2) 
Kalispell-W. Glacier 
F-FG 257 (18) 
Kalispell-W. Glacier 


inoes 


on2oL 


Western Sign Corp. 
$9,699.32 


Skinner Enterprises 
$9,275.45 


Skinner Enterprises 
$61,303.13 

Zook Bros. Const. 

S15 112,096.50 

Kiely Const. Co. 
$228,136.18 
Washington Const. Co. 
$357,619.62 

Grant Const. Company 


Zook Bros. Const. 
$247,960.81 

Zook Bros. Const. Co. 
$286,910.09 


S 404 (4) 1.719 
Kalispell-So. Loop 

S 404 (5) 2.441 
Kalispell-So. Loop 

S 410 (4) 6.565 
NW of Troy-Yaak River-Rexford $377,528.99 

S 424 (3) 26775 
Polson=-N. & W. 

S 424 (4) 2.094 
Polson-N. & W. 

SMP 1599-67 eee 


Flathead, Lake, Lincoln 
& Sanders Counties 


Ruffier Const. Co. 
$134,856.00 


4) 


Traf. Cont. Devices 
& Signing 


Flashing Beacons & 
Highway Lighting 
Beautification 
G,GS,PMS,Dr. ,Sign 
Lights & Brs. 
G,GS,PMB & Dr. 
G,BSS & PMB 
Aggregate Surf. 

& PMS 

G,GS,PMS & Dr. 
G,BBS,GS & PMB 


Crush & Stockpile 


6/20/67 


2/21/67 


4/25/67 
8/4/65 
7/1/66 
6/20/67 
7/1/65 
1/24/67 
7/18/67 


1/24/67 


60 Cal. 
Days 


45 Cal. 
Days 


150 Cal. 
Days 
350 Cal. 
Days 
L20 Cal. 
Days 
150 Cal. 
Days 
160 Cal. 
Days 
150 Cal. 
Days 
125 Cal. 
Days 
180 Cal. 
Days 


a 


DISTRICT TWO = BUTTE 
Division 21-30 = Butte 


T U5ehe(24) 17 -U-1 2.560 
Lima-Dell 

I U5=1 (24) 17 v-2 5.560 
Lima=Dell 


I-IG 15-3 (8) 177 U-1 6.083 

& S 412 (6) 

Montana City-N. & S.3 

Montana City-E. Helena; 

Lewis & Clark Co. Line & 

Permanente Cement Plant 

I=IG 1523 (8) 177 U-2 5.552 
Montana City-N. & S,. 

I-1IG 90-4 (13) 209 Usl1 6.953 
Ramsay-E. & W. 

I-IG 90-4 (13) 209 U-2 6.953 
Ramsay-E. & W. 

I 90-5 (14) 275 soo 
Three Forks-West 


Peter Kiewit Sons' 
$948,936.58 

Gabriel Hoyland 

529 {655500 

Zook Bros. Const. Co. 
$2,907,061.20 


Fred Strandberg Const. 


$39,771.20 

Naranche & Kenda 
$2,031,684.89 

Kober Const. Co. 
$43,388.40 
Haggerty-Messmer Co. 
$294,083.48 


G,GS,PMS,Dr. & 
108.0' PCB 
Fencing 


G,GS,PMB,Dr.,Sign & 
dual 133.0", dual 
233.5", 6 2904.5" 6 
a 284.5 PCB's 


Fencing 
G,GS,PMS,Dr.,Sign 
& Strs. 
Fencing 


Dual 273.0' PCB 


9/27/66 
9/27/66 


6/26/67 


6/26/67 
11/30/65 
11/30/65 


5/23/67 


200. Gal. 
Days 

30 Cal. 

Days 

300 Cal. 
Days 


30 Cal. 
Days 
400 Cal. 
Days 
30 Cal. 
Days 
250 Cal. 


Days 


Not Started 


Not Started 


Not Started 
9/9/65 Fair 
8/18/66 Good 
Not Started 

9/21/66 -- 
3/21/67 Good 
Not Started 


3/17/67 Fair 


10/19/66 Good 
10/20/66 Good 


7/25/67 Poor 


Not Started 
3/14/66 Good 
3/14/66 Gocd 


Not Started 
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MONTHLY cA rRuc TION REPORT = 7/31/67 


Division 21-30 Butte (Cont'd) 


LT 90-5 (16) 272 U-l & 4.359 
I=IG 90-6 (21) 275 Uel 
Three Forks-W. & E. 
I 90-5 (16) 272 U-2 4.359 
I-IG 90-6 (21) 275 U-2 
Three Forks-West 

I 90=5 (17) 250 U-l 
Cardwell-West 

I 90=5 (17) 250 U-2 ee5 
Cardwell-West 


4.899 


I 90-5 (17) 250 U-3 
Cardwell-West 

S U67*(7') 
Cardwell-South 

U 249(17) & F 214(6) 
Broadwater to Helena 
via Euclid Avenue 

EP 2etr (19) 


4,899 


2 »466 


12015 


Main St.-Twin Bridges 


Division 22-30 = Bozeman 

§ 28 (9) 8.843 
McLeod=Big Timber 

I 90-7 (19) 346 
Springdale-West 

S 182 (4) 
Manhattan-East 

ROW F 217 (8) 
Gardiner-Livingston 

LSF 13-244 (1) U-2 
Raynolds Pass-Ennis 

ROW F 244 (9) 
Raynolds Pass-Ennis 

S 427 (3) 
Cameron-Southwest 


4.029 
7.435 


L611 


7.913 


0.246 


DISTRICT THREE = GREAT FALLS 


Peter Kiewit Sons' Co. 


$2,497,405.98 


Fred Strandberg Const. 
$27,612.05 


Nilson-Smith Const. 
$1,779,498.92 
Huckaba Const. 
$453,561.46 


Pipestone Const.Co. 
$34,694.45 

Cop Const. Company 
$164,785.89 
Holland Const. 
$630,182.65 


Co. 


Kiely Const. Co. 
$455,010.34 


Maronick Const. Co. 
$221,042, 74 
Fred Strandberg 
$73,017.16 
Maronick Const. 
$788,318.70 
Kober Const. 
$6,892.00 
Junior W. 
$24,548.05 
Bohleen Const. 
$13,913.28 

Ralph Huckaba, Contr. 
$174,662.90 


Gaz 


Co. 


Tschache 


Division 31-30 = Great Falls 


R-AD 10(1) & R-AD 12(1) 
Malmstrom Air Force 0.777 
BaseoN., GateeGreat O.5i1 
Falls & Malmstrom 
A.F.B.-Main Gate=-Gt.Faliis 


Montana Sand & Grav. 
$178,398.31 


)) 


G,GS,CSS,PMB,CP, 6/26/67 400 Cal. 7/17/67 Good 30 i 
Lighting, Sign, a Days 
294.5',a dual 254.5! 
a dual 200.5' PCB's 
Fencing 6/26/67 30 Cal. Not Started 
Days 
G,GS & PMB 6/26/67 380 Cal. 7/20/67 Poor 6 0 
Days 
Dual 206.5', dual 6/26/67 27 5uCale Not Started 
133,0' dual -blo.5", Days 
2-111,5" PCB's 
Fencing 6/26/67 30: Cal. Not Started 
Days 
One 289.0' PCB 7/26/66 220 Cal. 8/17/66 oo oo 94 
Days 
G,GS,PMB,Sign & Dr. 10/25/66 250 Cal. 3/7/67 Good 20 48 
Days 
G,GS,PMB & Surf. 7/21/67 220" Cal, Not Started 
_ Cys 
Surf. & PMB 6/22/66 100 Cal. 7/30/66 Completed 
Days 71 lf 67 
Median Rail 9/27/66 60 Cal. 2/28/67 Completed 
Days 7/27/67 
G,GS,PMS,Dr. & 10/25/66 250 Cal. 11/22/66 Fair 6 44 
Structures Days 
Fencing 7/18/67 60 Cal. Not Started 
Days 
Safety Rest Area 5/24/66 90 Cal. 10/17/66 ee oe 78 
Days 
Fencing 1/11/66 OO Cal, 4/20/66 Completed 
Days 7/11/67 
278.0’ PCB, G & GS 6/22/66 225 Calie 8/2/66 Good 4 84 
er erasers Days _ : eae ae Pies 
G,GS,PMS & Dr. 6/15/66 100 Cal. 7/25/66 Completed 
Days 7420/67 
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monTHLY cckSpRucTION REPORT - 7/31/67 
apes 


Division 


I 15-4 (25) 218 Ue-l 

& F 238 (10) 
Wolf Creek=North 

E-2E 15-4 (26) 221 U-l1 7.233 
Craig=-No. & So. 

I-IG 15-4 (26) 221 U-2 7.233 
Craig-No. & So. 

I 15-4 (28) 228 Uel 
Stickney Creek-No. 


23.699 


2.626 


I 15-4 (28) 228 U-2 2.026 
Stickney Creek-No. 

I 15-4 (29) 227 eee 
Craig-No. & So. 

I 15-4 (30) 210 8.165 
Sieben-Wolf Creek 

i iS=5,¢(23,) (234 U-1 
Hardy Creek=-South 

E 15-5 (23) 234 U-2 ere 
Hardy Creek-South 

I 15-5 (23) 234 U-3 
Hardy Creek-South 


T 15-5, .(26),.271 U-1, 2.042 
EAlG 15=5(31)273 U-1, 2.990 
FSG 31535(3)272 U-1, 0.573 


& U 388 (8) 
Great Falls-W., Sun River- 
Emerson Jct.-Great Falls 


Spur & Sun River-lOth Avenue 


E b5=95,.€26) 271 U-2, 2.042 
I-IG 15-5(31)273 U-2, 2.990 
T-IG 315-5(3)272 U-=3 0.573 
Great Fails-W. ,Sun 
River-Emerson Jct. & 
Great Falls Spur 
I-IG 15-5 (28) 274 Ue2 --2 
Sun River-Emerson Jct. 
I=IG 15-5 (33) 237 eee 
Hardy Creek-South 
I-iG 15-5 (34) 270 0.159 
Central Ave.-Gt.Falls Conn. 
I 15=5 (36) 267 & 1.220 
I 315-5 (4) 268 
Gore Hill-Emerson Jct. 
& Great Fails Spur 


Q = Great Falls (Cont'd) 


F&S Contracting 
$1,843),885.51 


F&S Contracting 
$3,644, 743.90 
Bohleen Const. 
$44,596.00 
Schultz & Lindsay 
$1,418,267.64 


Bohleen Const. 
$21,618.10 

Cop Const. Company 
$909,261.58 


Bob Clark & Son Fencing 


$15,658.37 


Zook Bros. Const. Co. 


$3),765.,.04 lk. 73 
Riklin Const. Co. 
$259,682.86 

Junior W. Tschache 
$43,406.10 
McLaughlin, Inc. & 
Nilson-Smith Const. 
$45278,05 f517 


U. S. Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$514,839.02 
Sletten Const. Co. 
$897,808.05 
Interstate Contrs. 
$178,932.22 
Rainbow Elec. Co. 
SA 5A 27 « 14 


G,GS, PMS ,Dr. ,Sigis 
& Strs. 


G,GS,PMS,Dr.,Sign 
& Strs. 
Fencing 


G,GS,PMB,Dr.,1-4 
lane & 1-2 lane 

(93.0' ea.) CB's 
Fencing 


Structures 


Seeding 


G,GS,PMB,Sign & Dr. 


183.0° & Dual 
209.5" PCB's 
Fencing 


G,GS,CSB, Conc. 
Pav.,PMS,Dr,Signs 
& 3° Gone. UsPs's 


(239.5',296.0' & 317. 


Fencing 


Dual 474.0' Steel 
Bridge 

Dual 739.17' Steel 
Structure 

663.9' Conn. & Gr, 
GS,PMB & Dr. 
Lighting 


10/30/64 


8/25/65 


8/25/65 


5/23/67 
8/25/65 
3/28/67 
6/22/66 
6/22/66 
6/28/66 


1/22/65 


ri 
SS 


1/22/65 


2/25/65 
3/22/66 
8/9/66 


3/28/67 


350 Cal. 
Days 


450 Cal. 
Days 

30: Cal. 

Days 

300 Cal. 
Days 


30 Cal. 
Days 
7/31/67 


11/15/67 


400 Cal. 
Days 
Zo0 “Gals 
Days 

30 Cal. 
Days 

500 Cal. 
Days 


250 Cal. 
Days 


10/31/66 


2 oiGalg 
Days 
L2Z07Cai2 
Days 
EZO" Gale 
Days 


11/16/64 


9/7/65 
10/8/65 


7/14/67 


Winter oe 
Shutdown 
11/5/66 
Fair 53 


Fair 3 


Good al 


Not Started 


11/15/65 


Good 6 


Not Started 


8/4/66 
7/29/66 
8/30/66 


3/15/62 


6/2/65 


6/1/65 
4/18/66 


8/23/66 


Good 1LGO 

ce 6 
Fair 18 
Good 5 
Good 22 
Good 19 


Not Started 
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MONTHLY CS 3)rRUCTION REPORT - 7/31/67 


F 64 (12) 0.356 
Great Falls-Armington 

ROW F 190 (5) U-4 11.784 

& F 190 (9) 
Birch Creek=Browning 

U 224 (10) 0.414 
Central Ave.-W.-Gt.Falls 

W224. (13) 0.414 
Central Ave.-W.- 
Great Falls 

E238 (11) ees 
Wolf Creek-Augusta 

W277 C7) seo 
10th Ave. So. & 57th 
St.-Great Falls 

Sy 32) Denil s 
Great Falls-North 

F 9999 (6) een 


_Great Falls Streets 


Division 32-30 = Havre 
LSI 15-8 (2) 387 aa 


ER 57 (4) U-2, 


Sweetgrass 
0.658 


ER 57 (5) U-2 & S 193(6) 


F 


ROW F 190 (5) U=-3 


Valier-N. & W. 

& Valier-Cut Bank 

52 (9) & S 217 (2) 6.685 
Harlem-Dodson 

& Zurich-No. 

26028 
Birch Creek-Browning 


F 190 (7) 5.926 
Birch Creek-Browning 

F 190 (8) D200 
Birch Creek-Browning 

S 193 (9) 9.444 
Valier-Cut Bank 

F 220 (11) 7.369 
Cut Bank-E. & W. 

ROW S 237 (5) D339 
Oilmont-East 

S 237 (6) 52339 
Oilmonat-East 


Division 31-30 = Great Fails (Contd) 


Cave Const., Inc. 
$41,934.21 
Bob Clark & Son 


$3,665.00 


Nilson-Smith Const. 
$214,289.15 


Rainbow Elec. Company 


$21,581.20 


Holland Const. Co. 
$28,035.00 
Western Sign Corp. 
S61, /3/e7) 


Nilson-Smith Const. 
$629,092.02 
Skinner Enterprises 


$68,946.53 


N.L.Garrick Const.Co. 


$101,589.65 
Wickens Bros. 
$173,509.34 


Schultz & Lindsay 
$995,136.69 


Walter Mackin & Son 
$9,316.10 
Nilson-Smith Const. 
$588,179.40 

Hilde Const.Co.,Inc. 
$616,318.09 
Baltrusch Const.Co. 
$406,387.46 

Hilde Const. Go. 
$728,486.61 

Bohleen Cozst. 
$2,682.40 

Winslow Const. Co. 


$394,706.12 


G,BS,Channelization 
Sign & Lighting 
Fencing 


G,GS,PMB & Dr. 


Lighting 


Earth Removal 


Signs, Lighting & 
Channelization 


G,GS,PMS & Dr. 


Traf.Cont.Devices 


Rest Area & 
Beautification 
Apprs. & Dr. 


G,GS,BSS & PMB 


Fencing 
G,GS,PMS & Dr. 
G,GS,PMB & Dr. 
G,GS,PMB & Dr. 
G,GS,PMB & Dr. 
Fencing 


G,GS,PMB,Dr. & 
a 70' PCB Bridge 


11/22/66 


71/217 67 


3/7/67 


2121167 


9/27/66 


3/28/67 


ZA Oy, 


1121/65 


7/21/67 


1/24/67 
7/27/65 
11/22/66 
7/26/66 
7/26/66 
5/23/67 


D2 o10L 


60 Cal. 
Days 
45 Cal. 
Days 


120 Cal. 
Days 
90 Cal. 
Days 


450 Cal. 
Days 
60 Cal. 
Days 


150 Cal. 
Days 
150) Cal. 


T80; Gal: 
Days 
250 Cal. 
Days 


250 Cal. 
Days 


90 Cal. 
Days 
280 Cal. 
Days 
200 Cal. 
Days 
150 Cal. 
Days 
180 Cal. 
Days 
45 Cals 
Days 
150 Cal. 
Days 


5/24/67 


Fair 3 


Not Started 


4/4/67 


Good 34 


Not Started 


3/16/67 


6/26/67 


10/18/66 


6/1/67 


__Days 


4/17/67 


8/30/65 


Not Started 


5/19/67 
10/13/65 
5/9/67 
9/20/66 


9/1/66 


6/19/67 


tted 


oe 7 
Fair 6 
Good 23) 
Good 5 
Fair 14 
Good Z. 
Completed 
7/8/67 
Good 50 
Good B35 
Good 54 
Go od 2 6) 


65 


98 
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MONTHLY Co JTRUCTION REPORT = 7/31/67 
Division 32-30 = Havre (Cont'd) 


F 252 (19) U-l1 Diil2D 
Fort Benton=Havre 
S 430 (3) U-l1 3.605 


Chinook=Southwesterly 
S 430 (3) U=2 as 
Chinook-Southwesterly 


DISTRICT FOUR - GLENDIVE 
Division 41-30 = Glendive 
F-FG 86 (30} DieZol 
Miles City-No. Dak. Line 
F 86 (32) 6.442 
Miles City=-No. Dak. Line 
I 94-6 (10) 213 0.381 
Glendive-E. & W. 


I-IG 94-6 (12) 212 U-1 1.609 


Glendive-E. & W. 


Baltrusch Const.Co. 
$3152 1125%.63 
Wickens Bros. 
$2705143555 

W.P. Roscoe Co. 
S52 4223.4 


GOs 


Richardson Const. 
$786,389.86 
Richardson Const. 
$679,049.68 
Sletten Const. 
$1,559,034.45 
Brasel & Sims Const. 
$755,309.36 


Co. 


Co. 


T-IG 94-6 (12) 212 U-2 1.012 Walter Mackin & Son 


Glendive-E. & W. 


I 94-6 (13) 213 eee 
Glendive-E. & W. 

S 128 (5) 3.860 
Wibaux-North 

EF 157 ~(24) LOR2Z22 
Miles City=-Jordan 

F 245 (19) 6.856 
Glendive-Sidney 

B47 -(20) 1.022 
Jordan-Circle 

S 398 (3) 6.093 


__N. of Plevna-Baker _ 


Division 42-30 = Wolf Point 
Sera "¢14) 6.987 
Poplar-Flaxville 


259051650 
Sletten Const. 
$1,518,248.38 
Meyer Const. Co. 
$285,359.03 

Northern Imprvmnt. 
311053915205 

Gus M. Albert 
$7047007213 

Harry Norgaard Co. 
S176,257 226 

Oil Field Serv.Co.,Inc. 


(Oforr 


____ $170,200.38 


Gus M. Albert, Contr. 
$258,035.45 


C JF 84(1), CJF 155(1), 1.261 Zekay, Inc. 


GIF-240-.(1): -&-CIF- 333:CL) 
W. of Wolf Point-N.Dak. 
Line, Glasgow-West & 
Grass Range=-Malta 

F 84 (34) wee 
W. of Wolf Point- 

No. Dak. Line 


$13,109.50 


Walter Mackin & Son 
$89,786.90 


G,GS, PMS & Dr. 
G,GS,PMB & Dr. 


Two Structures 


G,BBS,PMB & a 
213.0' PC Overpass 
G,GS,BSS,PMB & Dr. 
23013 Str. 

G & Dr. 

Fencing 

16 973.0' Str. 
G,GS, PMB & Dr. 
G,GS,PMB & Dr. 
G,GS,PMB,Dr. & 


131j5) 6 13175" 
G, GS & RMB 


PCB 


G & GS 


G,GS,PMB & Dr. 


Screening 


90.0' CB & Struc. 
Plate Pipe 


9/28/65 270 Cal. 12/6/65 Fair 3 97 
Days 

10/25/66 220 Cal. 11/3/66 Fair 8 52 
Days 

10/25/66 200 Cal. 11/28/66 Good © 8 78 
Days 

5/237 67 210 Cal. 6/21/67 o- 9 yi 
Days 

10/25/66 250 Cal. 4/10/67 Fair 42 28 
Days 

5/24/66 450 Cal. 6/22/66 Fair 9 32 
Days 

1/26/67 Z00 Cal. 5/5/67 == 15 29 
Days 

1/24/67 S50'Cal. Not Started 
Days 

1/24/67 U2>" Calg = 2/o7 07 Good 10 26 
Days 

6/22/66 180 Cal. 7/28/66 Completed 
Days 7/24/67 

6/22/66 260 Cal. 8/30/66 Good 49 74 
Days 

7/26/66 220 Cal. 8/18/66 Good 26 74 
Days 

6/26/67 90 Cal. Not Started 
Days 

4/25/67 150 Cal. 7/6/67 Fair 29 12 

Days - Pena eee eee Sears 

5/23/67 150 Cal. 7/20/67 oo 22 1 
Days 

6/26/67 5/31/68 Not Started 

5/23/67 100 Cal, 6/7/67 Fair 5 2 
Days 
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F 142(10) & 335(8) 4.865 
Msalta-Saco & 9,844 
Saco-Cole South 

F 142 (11) LVelZ5 
Malta-Saco 

F 266(7) & S 15(13) 0.605 
Main St.-Scobey & 7.194 


Poplar-Flaxville 
S 387 (3) ose 
Sprcole Siding-Sc. 
S 428 (3) U-l 9.1358 
Wagner-S. to Malta-E. 


R.J.Sundling & Sona 
& Wickens Bros. 

SS7a yee 15 
Nilson-Smith Const. 
STS T57 5614697 
Sundling & Son,Inc. 
& R.J.Sundling 
$495,219.49 
N.A.Nelson Const.Co. 
519270555264 


Holland Const. Co. 


$812,261.64 


Division 43-30 = Miles City 
LSF 2-86 (1) 
Locate-East 
F 86 (27) Pleg27 
Miles City-No. Dak. Line 
I 94-3 (12) 76 U-l 1el5S 
Rosebud County Line-E,. 
I 94-3 (12) 76 U=-2 12Ld8 
Rosebud County Line-E. 
I-IG 94-3 (13) 83 U-1 7.007 
Forsyth-West 

I-IG 94-3 (13) 83 Ue2 <-> 
Forsyth-West 

I-IG 94-3 (13) 83 U-3 7.007 


Boo 


Forsyth-West 

CSF<135 (1) 02397 
Forsyth-Miles City 

§ 323 (14) 30907 
Colstrip-Forsyth 

F 407 (3) 8.767 


Wyoming Line=-Biddle- 
Broadus _ 


DISTRICT FIVE = BILLINGS 
Division 51-30 = Billings 
Cir 537 (1) 0.114 
Billings-Pompey's Pillar 
LSI 90-8 (3) 443, 6.411 
I 90-8 (41) 444 & 
LSF 2-228 (2) 
Billings Interchange 


to Highway U.S. 87 


Northern Imprvmnt. 
$89,513.92 

Northern Imprvmnt. 
$982,149.31 

Joe Mayo & Son, Inc. 
$1,066,218.29 

Hasse Cathodic, Ltd. 
$32,063.42 

Peter Kiewit Sons’ 
$1,5282,378.26 

W.P. Roscoe Company 
$308,563.80 

Hasse Cathodic, Ltd. 
$34,539.85 

Empire Sand & Gravel 


$4,463.00 

Peter Kiewit Sons’ 
$217,577.46 

Brasel & Sims Const. 
$779,023.20 


Hasse Cathodic, Ltd. 
$3,296.00 

Spragues', Inc. 
$233,818.01 


G,GS,PMS & Dr. 2/15/66 220 Cal. 4/2/66 eo oo 72 
Days 

G,GS,PMB & Dr. 7/1/66 200 Cal. 8/17/66 Geod 50 86 
Days 

G,CS,PMS & Sign 11/30/65 180 Gal, 5/4/66 ae 2 99 
Days 

1,056.0' Steel Brdg 6/20/67 325 Cal. Not Started 

& Approaches Days 

G,GS,PMB & Dr. 7/1/66 200 Cal. 7/27/66 Fair a7 81 

— ane DEY Bins ona es  e 

Safety Rest Area 4/27/66 90 Cal, 6/3/66 Completed 
Days 7/7/67 

G,GS,PMS & Dr. 10/26/65 300 Cal. 4/5/66 Completed 
Days 7/11/67 

G,GS, PMS ,Sign,Dr. 4/27/66 300 Cal, 6/15/66 Fair Al 71 

& S&C Str. Days 

Fencing 4/27/66 30 Cal. 8/2/66 oe oe 80 
Days 

G,GS,PMB & Dr. 7/26/66 300 Cal. 8/23/66 Good 43 57 
Days 

143.0°,394,0' & 7/26/66 27/5eGale 8/18/66 Good 20 U5 

21935 PCB ¢ Days 

Fencing 7/26/66 30 Cal. 10/4/66 ee oo 93 
Days 

Screening 6/26/67 5/31/68 Not Started 

G,RMS Dr. ,S8&C & 4/25/67 150 Cal. 5/22/67 Good 25 44 

Bee €9Ne5") Days 

G,GS & PMB 6/26/67 250: Cal. 7/19/67 Fair 25 ik 
Days 

Screening 6/26/67 5/31/68 Not Started 

Sprinklers, Land- 4/4/67 120, Cale 5/18/67 eo oo 7 

scraping «& Seeding Days 
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MONTHLY CF") TRUCTION REPORT = 


DESMO 


Divisiot~’51-30 ~ Billings (Cont'd) 


I 90-8 (26) 451 U-l 3.581 
& I 94-1 (14) 0 U-l 0.679 
Lockwood-Pinehill 
& Pinehill-Huntley 
I 90-8 (26) 451 U-3 3.5011 
& I 94-1 (14) 0 U-2 0.679 


Lockwood=Pinehill 
& Pinehili-Huntley 

I-IG 90-8 (27) 425 U-1 7.968 
Park City-Laurel 

I-IG 90-8 (27) 425 U-3 7.968 
Park City-Laurel 


teOeeeo CLL) L-USk 6.141 
Pinehill-Huntley 

—E 94-1 (11) 1 U-3 6.141 
Pinehill-Huntley 

I 94-1 (13) 7 U-l 7.401 

& S§ 422 (4) 
Huntley-Ballantine 

I 94-1 (13) 7 U-2 6.542 
Huntley-Ballantine 

I 94-2 (11) 67 U-l 9.900 
Hysham-East 

I 94-2 (11) 67 U-2 9.900 


Hysham-East 


F 107(15) & LSF 4-107(1) --- 
Bridger=Laurel 

S 154 (5) 7.464 
Columbus-Southeast 

S 260 (8) 6.2738 
Lodge Grass-St.Xavier 

S 289 (9) ene 
South of Roscoe 

F 296 (17) 0.845 
Billings-Lavina 

ROW S 322 (8) 7.632 
Hardin-Sarpy 

5. 322 (9) 7.632 
Hardin-Sarpy 

S367 (5) 0.825 


CustereMyers Bridge-Hysham 


ROW S 433 (2) 1.611 
Laurel=No, 
S 433 (3) 7.882 


Laurel-Nea, 


———— ——— 


Schultz & Lindsay 
$1,462,874.38 


W.P. Roscoe Company 
S/3597 2020 


Peter Kiewit Sons’ 
$2 51.90.,324 59 

Kober Const. Co. 
$67,000.70 

Peter Kiewit Sons' 
S22 /142oeeoo 

W.P. Roscoe Company 
$35,706.20 

So bi cch, ine, 
$1,744,966.83 


Kober Const. Co. 
$34,949.00 

S. Birch, Inc. 
$1,679,426.95 

Hasse Cathodic, Ltd. 
$46,799.48 

Empire Sand & Gravel 
$86,394.52 

Maronick Const. Co. 
$482,862.55 

Holland Const. Co. 
$529,433.94 

Long Const. Co.,Inc. 
$24,067.60 

Empire Sand & Grav. 
$339,626.61 

George Rakes, Inc. 
$20,596.65 

Maronick Const. Co. 
$791,583.24 
Husman Bros., 
$646,836.06 
Bohleen Construction 
$2,068.50 


Imes 


R.J.Studer & Sons Co. 
$635,740.69 


G,GS,PMS,Dr. & 
Sign 


Fencing 


G,GS,PMS,Dr. & 
Signs 
Fencing 


G,GS, PMS ,Sien,Dr. 
& Delineation 
Fencing 


G,GS,PMS,Dr. & 
Structures 


Fencing 


G,GS,PMS,Dr. & 
Structures 
Fencing 


Safety Rest Area 
G,GS, PMB & Dr. 


G,GS,PMS,Dr. & 
Structure 
Struc.Plate Culv. 
Approaches 
G,Dr.,GS,PMB,D 

& Beautification 
Fencing 


G,GS,PMB & one 
91,5 4. 2Ge 
G,GS,PMB,Dr. & 
Strs. & Apprs. 
Fencing 


G,GS,PMB & one 35.0' 


Bridge & one 
51.5) PCB 


11/30/65 


11/30/65 


6/30/65 
6/30/65 
11/30/65 
11/30/65 


9/27/66 


9/27/66 
4/27/66 
4/27/66 


6/22/66 


2/15/66 
7/18/67 
5/23/67 
6/20/67 
6/20/67 
9/27/66 
7/21/67 


7/18/67 


350 °Cal; 
Days 


30-Cal. 
Days 


450 Cal. 
Days 
30° Cal? 
Days 
350 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 

300 Cal. 
Days 

30 Cal. 
Days 

90 Cal. 
Days 
2007Gal: 
Days 

180 Cal. 
Days 

60 Cal. 
Days 

200 Cal. 
Days 

30 Cal. 
Days 

150 Cal. 
Days 

300 Cal. 
Days 

250 Cal. 
Days 

Zoe Gallas 


Day 


ie) 


12/15/65 


3/30/66 


9/14/65 
8/9/65 

3/21/66 
2/28/66 


11/4/66 


11/18/66 
6/27/66 
7/25/66 
7/7/66 
7/25/66 


4/11/66 


Fair 9 
Completed 
7/21/67 
Completed 
7/7/67 
Good 39 
oo 2 
Good 61 
Fair 2 
Good 47 
Good Et 
Completed 
7/27/67 
Completed 
7/28/67 
Fair 29 


Not Started 


6/27/67 


Good 20 


Not Started 


Not Start 


10/20/66 


ed 


uw 


Poor 


TAR 


88 


45 


——— 


held 


MONTHLY CiQ JTRUCTION REPORT ~ 7/31/67 \) 


Division 52-30 = Lewistown 


rs Gls) 6.513 ReJ.Sundling & Son, G,GS,PMB & Dr. 10/25/66 280° Cal, 2/28/67 Fair 38 42 
White Sulphur Springs-= Inc. & R.J. Sundling Days 
Harlowton $647,696.82 

He2zocs), F 333(33), one Skinner Enterprises Traf.Cont.Devices 3/28/67 1 5-0als Not Started 

F337) & F 235(34) $9,228.87 Days 


Jcts. N. of Grass Range, 
W. of Roundup, W. of Moore 
& East of Roy 


eZ (2.7) 0.246 Francis M. Tindall SPP & 91.5' PCB 6/26/67 150 Gals Not Started 
Grass Range-Jordan $145,635.43 Days 
SeZo3—(3) 4.711 Schultz & Lindsay G,GS,PMB,Dr. & 8/18/66 180° Gal. 9/8/66 Fair 30 92 


Ryegate-North _ $394,921.57 & Structure 


Days 
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MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


July 15, 1967 


MONTANA 
2% Work : 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work letion Date Used Amount 
GNP 1-C9 Going to the Sun Road, approxi- 0.95 Grade, base, pre- 70 60 Waddell Construction Company 
mately 33 miles to the north and mix surfacing, Aug /67 $247,641.50 
easterly of West Glacier, Montana tunnel widening 
GNF 8-A6 2 miles north of West Glacier on 10.9 New Grading, 335 $2 108 Rocky Mountain Construction 
international Park Road miles, base, bit. Aug/67 $542,272.00 
surf. treat. 
FHP 9-1{4) 15 miles east of St. Regis easterly 5.346 Gr., select surf. 37 34 Bud King Construction Company 
5.346 miles along the southerly bank Dec/67 $574 ,470.,00 
of the Clark Fork River to a junction 
with US Highway 10A 
FHP 32-2(1) US 89, approximately 6 miles northerly 0.459 Gr., base, bit, 8 22 Watters Construction Company 
YGB Line from Neihart, Montana paving, bridge Oct /67 $186,838.00 
Highway 
FHP 42-3(1) US 191, begins 5 miles south of 9.269 Gr., base, bit. 16 23 R, J. Sundiing & Sons 
Gallatin Gateway, thence 9,3 miles plt. mix Sept /67 $278,860.86 
southerly 
FHE 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base 28 33 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (Inter- bit. paving Aug /68 $595,677.00 
41(2) Wye thence southerly on US 287 to mittent) bridge 
West Yellowstone 
FHP 57-1(1) Begins approximately 10 miles 4.5 Grade, base, bit, 66 ad N. A. Nelson Construction Company 
easterly of Libby, Montana, and plt, mix, bridge Nov/67 $1,663,354.25 
extends easterly 4,528 miles 
along the river bank 
ERFO 43(1) SH 499, begins 7 miles north of 16.4 Seeding and mulch Spragues*, Inc, 
West Yellowstone and extends 16.4 Gompleted June 29, 1967 $30,565.00 
miles northwesterly 
ERFO 44(2) US 2, Essex ~ Summit LZee Gr., base, bit, 86 92 Naranche & Konda Construction Company 
plt. mix, bridges Aug /67 $1,711,109. 80 
ERFO 44(3) US 2, Essex - Summit, 29 miles east 0,141 Eridge 55 23 E. F. Matelich Construction Company 
and south of West Glacier Nov /67 $555,876.00 
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MONTHLY CONSTRUCTION REPORT 


Month Ending = August 31, 1967 


MONTANA HIGHWAY COMMISSION 
CONSTRUCTION  DIVISTON 


oclt 2a7dAnIIY Wr 


Project Number 


and Location ___ Mileage 
DISTRICT ONE = MISSOULA 


Division 11-30 - Missoula 


I-1G 90-1(33)54 U-1, 5.667 
I 90-1 (35) 50, 3.905 
I 90-1 (36) 48 U-1 TEA 


& I 90-1 (38) 60 


Superior-East & 
Tarkio-Missoula 


I-IG 90-1 (33) 54 U-2 5.667 


Superior-East 


LSI 90-2 (2) 105 a 


UF»219« (27) 


US 


F 


s 


Van Buren Inter. in 
Missoula-Bonner Sec. 
90-2 (27) 103 Uel 
Missoula-Urban 


3.466 


90-2 (27) 103 U-2 
Missoula-Urban 
90-2 (34) 104 
Urlin Ave. Inter- 
Change-Clark Fork 
in Missoula 

215 (16) U-l1 
Lolo-Missoula 

215 (16) U-2 oo 
Lolo-Missoula 

215 (17) ens 
Jcts. of Hwys. 

93 & 12 and County Rd. 
2.236 
Missoula-Broadway St. 

& Northwest Road 

-USG 224 (5) woe 


3.466 


0.760 


7.488 


Reserve St.-W. of Missoula 
237 (24) 2.624 
Bonner-Ovando 

431 (3) L.O 


Se. of Hamilton 
No. & East Road 


Contractor and 


} 


a — 


Contract Date of Work Pro “Men = 

Bid Price x _Type Awarded Compl. =~ —_Began egress Emp. Comp 
Murphy Bros., Inc. G,GS,PMS,Dr. ,Sign Ti 27765 450 Cal. 8/17/65 Fair 12 98 
$3,048, 327.92 & Strs. (1,198.05') Days 
Strandberg & Assocs. Fencing 8/4/65 30° Cal. 10/13/65 Fair 3 90 
& Glenn Mininger Days 
$41,538.40 
Nelson Bros. Const.Co. Landscaping 8/24/67 5/31/68 Not Started 
$81,154.52 
Zook Bros. Const. G,GS,PCC & Strs. 5/26/65 400 Cal. 6/26/65 Winter 3 99 
$2,326,091.83 Days Shutdown 

12/21/66 

U. S. Steel Corp. Fencing 5/26/65 30 Cal. 8/24/65 -- -- 96 
$42,542.35 Days 
N.L. Garrick Const. Storm Sewer Ti21f/67 120% Cals 8/30/67 Poor 3 0 
$129,805.94 Days 
Zook Bros. Const. G,GS,PMB & Dr. 11/23/66 300: Cal, 12/1/66 Fair 70 66 
$2,159,556.90 Days 
Mahnomen Pile Drvg. Structure 11/7/66 200 Cal. Not Started 
$294,764.78 Days 
Rainbow Elec. Co. Lighting 7/26/67 30 Gal. 8/14/67 oo oe “= 
$10,691.80 Days 
M&S Const. G,GS & PMB 8/24/67 180 Cal. Not Started 
$714,446.28 Days 
Hightower & Lubrecht Structure 12/16/66 240 Cal. 3/2/67 oo oo 20 
$224,458.08 Days 
Bud King Const. Co. FAQ sO Stre, Gr. 5/31/66 300 Gal. 7/13/66 Poor 20 85 
$637,921.95 Surf.,PMS & Dr. Days 
Mahnomen Pile Drvg. G,GS,PMB & Const. 8/24/67 280 Cal. Not Started 
$442,097.48 299.5", PCB Days 
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‘ MONTHLY CKNSTRUCIION REPORT - 8/31/67 (Cont'd) 


——— 


Division’0/-30 - Missoula — 

ROW S 431 (2) 1.0 
So. of Hamilton 

__No. & East Road 


Donaid L. Mogan 
$368.00 


Division 12-30 - Kalispell 
S-000S (2) 2210 
Round Butte-Ronan 
& Moise-Charlo-Nine Pipe 
F 102 (4) & F 270 (12) --- 
Whitefish So. Jct. & 
Big Fork No. Jct. 
LSF 1-257 (2) 
Kalispell-W. Glacier 


Pea 


Western Sign Corp. 
$9,699.32 


Skinner Enterprises 
$9,275.45 


Skinner Enterprises 
$615303:. 13 
Zook Bros. 
$1,112,096.50 

Kiely Const, Co. 
$228,136.18 
Washington Const. Co. 
$357,619.62 


Const. 


Grant Const. Company 
Zook Bros. Const. 
$247,960.81 
Zook Bros. 

$286,910.09 


Const. 


F-FG 257 (8) Dees k 
Kalispell-W. Glacier 

S 404 (4) 1.719 
Kalispell-So. Loop 

S 404 (5) 2.441 
Kalispell-So. Loop 

S 410 (4) 6.565 
NW of Troy-Yaak River-Rexford $377,528.99 

S 424 (3) fol lo 
Polson-N. & W. 

S 424 (4) 2.094 
Polson-N. & W. 

SMP 1599-67 --- 


Flathead, Lake, Lincoln 
& Sanders Counties 


DISTRICT TWO - BUTTE 
Division 21-30 - Butte 


I 15-1 (24) 17 Ue-l 2.560 
Lima-Dell 

I 15-1 (24) 17 U-2 5.560 
Lima-Dell 

I-IG 15-3(8)177 Uel 6.083 

& S 412 (6) 


Montana City-N. & W.3 
Montana City-E. Helena; 
Lewis & Clark Co. Line & 
Permanente Cement Plant 
I-IG 15-3 (8) 177 U-2 5.552 
Montana City-N. & S. 
LSI 15-4 (1) 183 ome 


ee ees == 


Ruffier Const. Co. 
$134,856.00 


Peter Kiewit Sons' 
$948,936.58 

Gabriel Hoyland 
$29,835.30 

Zook Bros. Gonst.Co. 
$2,907,061.20 


Fred Strandberg Const. 


339..771«20 


Nelson Bres. Const. 


Lewis & Clark County Linea-No. $105,465.69 


Not Started 


Fencing 8/22/67 30 Cal. 
Days 
Traf. Cont. Devices 6/20/67 60 Cal. 
& Signing Days 
Flashing Beacons & 2/21/67 45 Cal. 
Highway Lighting Days 
Beautification 4/25/67 130 Cal, 
Days 
G,GS,PMS,Dr. ,Sign 8/4/65 350 Gale 
Lights & Brs. Days 
G,GS,PMB & Dr. 7/1/66 120 Cal, 
Days 
G,BSS & PMB 6/20/67 150 Cal. 
Days 
Aggregate Surf. 7/1/65 160 Cal. 
& PMS Days 
G,GS,PMS & Dr. 1/24/67 150 Cal; 
Days 
G,BBS,GS & PMB 7/18/67 125°Gal. 
Days 
Crush & Stockpile 1/24/67 180 Cal. 
Days 
G,GS,PMS,Dr. & 9/27/66 200 Cal. 
108.0' PCB Days 
Fencing 9/27/66 30 Cals 
Days 
G,GS,PMB,Dr.,Sign & 6/26/67 300 Cal. 
dual 133,07, dual Days 
25355 ge 294. 
a 284.5' PCB's 
Fencing 6/26/67 30 Cal. 
Days 
Landscaping 8/24/67 5/31/68 


7/25/67 


Completed 
8/4/67 


Not Started 


Not Started 


9/9/65 
8/18/66 
7/344 67 
9/21/66 
3/21/67 
8/8/67 


3/17/67 


10/19/66 
10/20/66 


7/25/67 


Completed 
8/4/67 
Completed 
8/26/67 
Good 


Good 
Good 


Good 


Not Started 


Not Started 
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‘ MONTHLY CRUSTRUCTION REPORT - 8/31/67 (C 
(-30 - Butte - Cont'd 


Division ‘Q. 


I 15-4 (35) 184 Soe 
Capital Interchange-Helena 

I-IG 90=4 (13) 209 U-1 6.953 
Ramsay-E. & W. 

I-IG 90-4(13}209 U=2 6.953 
Ramsay-E. & W. 

I 90-5 (14) 275 --- 
Three Forks-West 

I 90-5(16)272 U-1 & 

I-IG 90-6(21)275 U-1 
Three Forks-W. & E. 


4.359 


I 90-5(16)272 U-2 4.359 
I-IG 90-6(21)275 U-2 
Three Forks-West 
I 90-5 (17) 250 U-1 

Cardwell-West 
I 90-5 (17) 250 U-2 woe 
Cardwell-West 


4.899 


I 90=5 (17) 250 U-3 
Cardwell-West 

Sho7.«€7) oon 
Cardwell-South 

U 249(17) & F 214(6) 
Broadwater to Helena 
via Euclid Avenue 

F 281 (19) LOLS 

Main St.-Twin Bridges 


2.466 


Division 22-30 - Bozeman 
I-IG 90-6(22)305 U-1 1.388 
Bozeman-Northside Sec. 
I-IG 90-6(22)305 U-2 one 
Bozeman-Northside Sec. 


I-IG 90-6(22)305 U-3 1.388 
Bozeman-Northside Sec. 

S 182 (4) 70435 
Manhattan-East 

ROW F 217 (8) 1.611 
Gardiner-Livingston 

LSF 13-244 (1) Ue2 owe 
Raynolds Pass-Ennis 

S 427 (3) 0.246 


Cameron-Southwest 


Allen Electric 
$48,006.00 
Naranche & Konda 
$2,031,684.89 
Kober Const. 
$43,388.40 
Haggerty-Messmer 
$294,083.48 
Peter Kiewit Sons’ Co. 
$2,497,405.98 


Co 
De 


Co. 


Fred Strandberg Const. 
$27,612.05 


Nilson-Smith Const. 
$1,779,498.92 
Huckaba Const. 
$453,561.46 


Pipestone Const. Co. 
$34,694.45 

Cop Const. Company 
$164,785.89 
Holland Const. 
$630,182.65 


Co. 


Kiely Const. Co. 
$455,010.34 


Wickens Bros. 
$592,364.77 
Sletten Const. 
$651,284.95 


Co. 


U. S. Steel Corp. 
$34,848.20 
Maronick Const. 
$788,318.70 
Kober Const. 
$6,892.00 
Junior W. 
$24,548.05 
Ralph Huckaba, Contr. 
$174,662.90 


9 


Co. 


Co. 


Tschache 


Lighting 8/24/67 

G,GS,PMS,Dr.,Sign 11/30/65 
& Strs. 

Fencing 11/30/65 
Dual 273.0' PCB 5/23/67 

G,GS,CSS, PMB,CP, 6/26/67 

Lighting, Sign, a 

294.5', avdual 254.5" 

a dual 200.5' PCB's 

Fencing 6/26/67 

G,GS & PMB 6/26/67 

Dual 20625" “dual 6/26/67 

138.0', dual 116.5", 

2-111.5' PCB's 

Fencing 6/26/67 

One 289.0' PCB 7/26/66 

G,GS,PMB,Sign & Dr. 10/25/66 
G,GS,PMB & Surf. 7/21/67 

G & Dr. 8/24/67 

Dual 351.0' Steel, 8/24/67 

Dual 188.0' & Dual 

143.0' PCB Structures 

Fencing 8/24/67 

G,GS,PMB,Dr. & 10/25/66 
Structures 

Fencing 7/18/67 

Safety Rest Area 5/24/66 

278.0' PCB, G & GS 6/22/66 


N 


90 Cal. “ot Started 
Days 

400 Cal. 3/14/66 Good 
Bays 

30°-Cal. 3/14/66 Good 
Days 

250 Cal. Not Started 
Days 

400 Cal. 7/17/67 Good 
Days 

30eCal- 8/8/67 Fair 
Days 

380 Cal. 7/20/67 Good 
Days 

275 Cal. 7/31/67 Good 
Days 

30sCal. 8/2/67 an 
Days 

220: Gal. 8/17/66 Good 
Days 

250 Cal, 3/7/67 Fair 
Days 


220*Gal. Not Started 


ee a 


LZ 


EO!) {ee ee eeenne SEE Es 

300 Cal. Not Started 

Days 

250 Cal. Not. Started 

Days 

30 Cal. Not Started 

Days 

250 Gal. 11/22/66 Fair 

Days 

60 Cal. Not Started 

Days 

90 Cal. 10/17/66 

Days 

225 Cals 8/2/66 Completed 
2) {eae Tees 3 kA Act Ree 
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Sees SU SMRUCTION HEPoRT ~ 8/31/67 (Coni.'d) 


Sa 


DISTRICT TEREE - GREAT FALWS 


Division 31-30 - Great Falls 


© W5e4s (25) 218 U-1 
& F 238 (10) 
Wolf Creek-North 


I-1G 15-4(26)221 U-1 


Craig-No. & So. 


I-1G 15=4(26)221 U-2 


Craig-No. & So. 
I 15-4(28)228 U-l 


Stickney Creek-No. 


I 15-4 (28) 228 U-2 


Stickney Creek-No. 


I 15@4 (29) 227 
Craig-No. & So. 

I 15-4 (30) 210 
Sieben-Wolf Creek 

I 15-4 (32) 218 


Wolf Creek-No. Sec. 


I 15-5 (23) 234 U-1 
Hardy Creek-South 
I 15-5 (23) 234 U-2 
Hardy Creek=-South 
I 15-5 (23) 234 U-3 
Hardy Creek-South 


feel 55 (626))-271, U-1, 
PEG 1k5=5.(31)273. U-1, 
I-IG 315-5(3)272 U-1, 0. 


& U 388 (8) 


Great Falls-W., Sun River- 


2099 


Emerson Jct.-Great Falls 


Spur & Sun River-10th Avenue 


E W5-5(26)271 U-2y 


2.042 


THIG 15-5(31)273 U-2, 2.990 
BIG BU5-5(3)272 U-3 0.573 


Great Falls-W. ,Sun 
River-Emerson Jct. 


Great Falls Spur 


Te1G) 15-5(28)274 U=2 


2am 


Sun River-Emerson Jct. 


I-1G 15-5(33)237 
Hardy Creek-South 
Te-IG 15-5(34)270 


0,459 


F&S Contracting 
$1,843, 885,51 


FAS Contracting 
$3, 644,743.90 
Bohleen Const. 
$44,596.00 
Schultz & Lindsay 
$1,418,267.64 


Bohleen Const. 
$21,618.10 
Cop Const. Company 


$909,261.58 

Bob Clark & Son Fencing 
$153658.37 

Nelson Bros. Const. 
$69,837.82 

Zook Bros. Const, Co. 
53,705; 041.7 

Riklin Const. Co. 
$259,682.86 

Junior W. Tschache 
$43,406.10 


McLaughlin, Inc. & 
Nilson-Smith Const. 
cg ied Sr tsiea Oe grat We 


U. S. Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$514,839.02 
Sletten Const. Co. 
$897,808.05 
Interstate Contrs. 


Central Ave.-Gt.Falls Conn. $178,932.22 


G,GS, PMS ,Dr. ,Signs 
& Strs. 


G,GS,FMS,Dr. ,Sign 
& Strs. 
Fencing 


G,GS,PMB,Dr.,1-4 
lane & 1-2 Lane 
(93.0' ea.) GB's 
Fencing 

Structures 

Seeding 

Seeding & Landscape 
G,GS,PMB,Sign & Dr. 


183.0' & Dual 
209.5" PCB's 
Fencing 


G,GS,CSB, Conc. 
Pav.,FMS,Dr,Signs 
& 3 Concy UsP.'s 


10/30/64 


8/25/65 
8/25/65 


5/23/67 


5723/67 
8/25/65 
3/28/67 
8/24/67 
6/22/66 
6/22/66 
6/28/66 


1/22/65 


(239.0 4296,0" 31755") 


Fencing 


Dual 474.0' Steel 
Bridge 

Dual 739.17' Steel 
Structure 

663.9’ Conn. & Gr, 
GS,PMB & Dr. 


1/22/65 


450 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 
7/31/67 


5/31/68 


400 Cal. 
Days 

250 Cal. 
Days 

30 Cal, 
Days 

500 Cal. 
Days 


250 Cal. 
Days 


10/31/66 


425 Cal. 
Days 
1Z0 Cal. 
Days 


11/16/64 


9/7/65 
10/8/65 


1/14/67 


7/26/67 


11/15/65 


Winter 5 
Shutdown 
11/5/66 
Fair 32 
Fair 16 
Fair 5 
Completed 
8/11/67 


Not Started 


Not Started 


8/4/66 
7/29/66 
8/30/66 


3/15/63 


6/2/65 


6/1/€5 
4/18/66 


8/23/66 


Poor 70 
om 8 
Poor L 
Good 22 
Good 5 
Cempleted 
8/28/67 
Good 30 


18 


80 
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“MONTHLY GUCSTRIICTION REPORT - 8/31/67 (Cont'd) 


Division 21-30 - Great Falis (Cont'd) 


ak 
i 


15=5 (36) 267 & 
315-5 (4) 268 
Gore Hill-Emerson Jct, 
& Great Falis Spur 


Ja p40) 


Rainbow Elec. Geo. 
S154 247 4/4 


F 64 (12) 0.356 Cave Const., Inc. 
Great Falls-Armington SS O94. 2 | 

U 224 (10) 0.414  Nilsou-Smith Const. 
Central Ave.-W.-Gt.Falls $214,289.15 

W224" (13) 0.414 Rainbow Elec. Company 
Central Ave.-W. $21,581.20 
Great Falls 

Hien | Gren Gale L..) we Holland Const. Co. 
Wolf Creek~Augusta $28,035.00 

Or277" (7) <= Western Sign Corp. 
10th Ave. So. & 57th S6L5737«75 
St.-Great Falls 

S* 32 (5) 5.877 Nilson=Smith Const. 
Great Falls-North $629,092.02 

F 9999 (6) owe Skinner Enterprises 
Great Falls Streets $68,946.53 _ 

Division 32-30 = Havre 

ESE’T5=6 (2) 387 on= N.L.Garrick Const.Co. 
Sweetgrass $101,589.65 

ER 57 (4) U-2, 0.658 Wickens Bros. 

ER 57 (5) U-2 & S 193(6) $173,509.34 


Valier-N. & W. 
& Valier-Cut Bank 


F 152(9) & S 217(2) 6.685 
Harlem-Dodsen 
& Zurich-No. 

ROW F 190 (5) U-3 52858 


ROW F 190 (5) U-4 


& 


F 


S 


EF 


Birch Creek-Browning 
11.784 
F 190 (9) 

Birch Creek-Browning 


190 (8) 52858 
Birch Creek=Browning 

193 (9) 5.444 
Valier-Cut Bank 

220 (11) 7+369 
Cut Bank-E. & W. 

222(6) & $°245(3) 12.509 


Gildford-No, & So. 


Schultz & Lindsay 
$995,136.69 


Walter Mackin & Son 
$9,316.10 

Bob Clark & Seon 
$3,665.00 


Hilde Const.Coa.,Inc. 
$616,318.09 
Baltruseh Const.€o. 
$406,387.46 

Hilde Const. Co. 
$728,486.61 

Hotland Const. Co. 
$250,653.68 


Lighting 


G, BS,Channelization 
Sign & Lighting 
G,GS,PMB & Dr. 


Lighting 


Earth Removal 


Signs, Lighting & 
Channelization 


G,GS,PMS & Dr. 


Traf.Cont.Devices 


Rest Area & 
Beautification 
Apprs. & Dr. 


G,GS,BSS & PMB 


Fencing 


Fencing 


G,GS,PMB & Dr. 
G,GS,PMB & Dr. 
G,GS,PMB & Dx. 


PMB’ & 101.5! 
& Apprs. 


PCB 


2/21/67 
11/22/66 


7¢2L/ 67 


3/7/67 


2/21/67 


9/27/66 


3/28/67 


2/20) 67 


7{27 165 


7/21/67 


1/24/67 


7/21/67 


11/22/66 


7/26/66 


8/22/67 


Da 


20° Gals 
Days 


60 Cal. 
Days 
120 Cal. 
Days 
90 Cal, 
Days 


450 Cal, 
Days 
60 Cal. 
Days 


150 Cal. 
Days 

150 Cal. 
S 


180 Cal. 
Days 
250 Cal. 
Days 


250 Gal. 
Days 


Days 
120 Gal. 
Days 


8/8/67 Geod L6 
5/24/67 Fair 12 
4/4/67 Good 17 
7/31/67 oe eo 
3/16/67 Completed 
8/11/67 

6/26/67 Fair 7 
10/18/66 Good 61 
6/1/67 Good 5 


Af 17/67 


8/30/65 


Poor 3 


Completed 
8/25/67 


Not Started 


5/19/67 


S/1L7/67 


5/9/67 


9/20/66 


9/1/66 


Poor 4 
Good 50 
Fair 12 


Completed 


9/1/67 


Net Started 


a9 
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MONTHLY / 
Division 


ROW S 237 (5) 
Oilmont-East 

5 237 1GG) 
Oilmont-East 

F 252 (19) U-1 
Fort Benton-Havre 

S 430 (3) U-1 


5339 


3.605 


Chinook-Southwesterly 


S 430 (3) U-2 


Chinook~Southwesterly 


DISTRICT FOUR ~- GLENDIVE 


Division 41-30 - Glendive 


F-FG 86 (30) 
Miles City=-No. Dak. 

F 86 (32) 
Miles City-No. Dak. 

I 94-6 (10) 213 
Glendive-E. & W. 

I-IG 94-6(12)212 U-1 
Glendive-E. & W. 

I-IG 94-6(12)212 U-2 
Glendive-E. & W. 

I 94-6 (13) 213 
Glendive-E. & W. 

F 157 (24) 
Miles City-Jordan 

F 245 (19) 
Glendive-Sidney 

F 246 (18) 
Circle-Glendive 

F 247 (20) 
Jordan-Circle 

F 256 (24) U-1 
Grassrange-Jordan 

S 398 (3) 

__N. Of Plevna-Baker 


5.281 
Line 
6.442 
Line 
0.381 


1.609 


1.012 


10.222 


6.856 


0.050 


1.022 


9.754 


6.093 


Division 42-30 = Wolf Point 


§ 15 (14) 
Poplar=Flaxville 


6.987 


CIF 84(1); CJF 155(1), 1.26 
CIF 240(1) & CIF 333(1) 
W. of Wolf Pcint-N.Dak. 


Line, Glasgow-West & Grass 


JSTRUCTION REPORT - 8/31/67 (Cont'd) 
-30 = Ravee (Cont'd) 


Bohleen Const. 
$2,682.40 

Winslow Const. Co. 
$394,706.12 
Baltrusch Const. 
$352, 125463 
Wickens Bros. 
$270,143.55 

W. P. Roscoe Co. 


Co. 


$152,223.14 


Richardson Const.Co. 
$786,389.86 
Richardson Const. 
$679,049.68 
Sletten Const. 
$1,559,034.45 
Brasel & Sims Const. 
$755,309.36 

Walter Mackin & Son 
$5,881.50 
Sletten Const. 
S1;5185246238 
Northern Imprvmnt. 
$770;5/5<65 

Gus M. Albert 
$704,007.13 

Sletten Const.Co. 
$1095 131500 

Harry Norgaard Co. 
$176,257.28 

Hilde Const. Co.,Inc. 
$1,246,626.92 


Co. 


Co. 


Co. 


Oil Field Serv.Co.,Inc. 


$170,200.38 


Gus M, Albert,Contr. 
$2585035445 
Zekay, Inc. 
$13,109.50 


Range-Malta 


) ' 

Fencing 5/23/67 “a5. Gal, Not Started 
Days 

G,CS,PMB,Dr. & 5/23/67 150 Cal. 6/19/67 Good 31 

a 70' PCB Bridge Days 

G,GS,PMB & Dr. 9/28/65 270 Cal. 12/6/65 Poor 4 
Days 

G,GS,PMB & Dr. 10/25/66 220 Cal. 11/3/66 Good 18 
Days 

Two Structures 10/25/66 200 Cal. 11/28/66 Completed 

_— ee __Days —______ 8/25/67 ___ 

G,BBS,PMB & a 5/23/67 210 Cal. 6/21/67 Fair 60 

213.0' PC Overpass Days 

G,GS,BSS,PMB & Dr. 10/25/66 250%Cale 4/10/67 Fair 5 
Days 

ZO" Str. 5/24/66 450 Cal. 6/22/66 Poor 11 
Days 

G & Dr. 1/26/67 200 Cals. 5/5/67 Good 42 
Days 

Fencing 1/24/67 30 Cal; Not Started 
Days 

1,973.0° Str. 1/24/67 AZo Calli’ 2/3/67 Good 19 
Days 

G,GS,PMB & Dr. 6/22/66 260 Cal. 8/30/66 Good 40 
Days 

G,GS,PMB,Dr. & 7/26/66 220 Cale 98/13/66 -= == 

130.5 G1 3i25” PCRs Days 

Widening of one 8/24/67 225 Cal. Not Started 

267.0' Steel Brdg. Days 

G,GS, & RMB 6/26/67 90 Cal. 8/1/67 Poor 23 
Days 

G, GS & PMB 8/24/67 250 Gal. Not Started 
Days 

G & GS 4/25/67 150 Gal. 7/6/67 Fair 42 
= ee ee ee eee : 

G,GS,PMB & Dr. 5/23/67 150 cal. 7/20/67 Geood 35 
Days 

Screening 6/26/67 5/31/68 Not Started 
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” MONTHLY © 


LSF 2-228 (2) 
Billings Interchange 
to Highway U.S. 87 


TRUCTION REPORT - 8/31/67 (Cont'd) ) 

Division 4e-30 = Wolf Point (Cont'd) 

F 84 (34) o=~ Walter Mackin & Son 90.0" .CB & Struc. 5/23/67 100 Gal. 
W. of Wolf Point- $89,786.90 Plate Pipe Days 
No. Dak. Line 

F 142(10) & S 335(8) 4.865 R. J. Sundling & Son G,GS,PMS & Dr. 2/15/66 220° Gals 
Malta-Saco & 9.844  & Wickens Bros. Days 
Saco-Cole South $873 glb7 ef 

1g GD) 17.125 Nilson-Smith Const. G,GS,PMB & Dr. 7/1/66 200 Cal. 
Malta-Saco Si, 157 5614.97 Days 

F 266(7) & S 15(13) 0.605 Sundling & Son,Inc. G,GS,PMS & Sign 11/30/65 180 Cal. 
Main St.-Scobey & 7.194 & Ro J. Sundling Days 
Poplar-F laxville $495,219.49 

S387 @3) -o- N.A.Nelson Const.Co. 1,056.0' Steel 6/20/67 325 Cal. 
Sprole Siding-So. $1,270,555.64 Brdg. & Apprs. Days 

S 428 (3) U-1 9.138 Holland Const. Co. G,GS,PMB & Dr. 7/1/66 200 Gals 
Wagner-S, to Malta-E, $812,261, 64 Days 

Division 43-30 - Miles City 

I 94-3 (12) 76 U-1l 72158 Joe Mayo & Son, Inc. G,GS,PMS,Sign,Dr. 4/27/66 300 Cal. 
Rosebud County Line-E. $1,066,218.29 & S&C Str. Days 

I 94-3 (12) 76 U-2 7.158 Hasse Cathodic, Ltd. Fencing 4/27/66 30 Cal. 
Rosebud County Line-E. $32,063.42 Days 

I-IG 94-3(13)83 U-l1 7.007 Peter Kiewit Sons' G,GS,PMB & Dr. 7/26/66 300 Cal. 
Forsyth-West $1,282,378.26 Days 

I-IG 94-3(13)83 U-2 --- W.P.Roscoe Company 143.0',394.0' & 7/26/66 27S °Cal. 
Forsyth-West $308,563.80 219.5' PCB's Days 

I-IG 94=3(13)83 U-3 7.007 Hasse Cathodic, Ltd. Fencing 7/26/66 30 Cal. 
Forsyth-West $34,539.85 Days 

I 94-3 (15) 76 14.165 Nelson Bros.Const.Co. Seeding 8/24/67 30° Cal, 
Rosebud Co. Line-E. $5,969.90 Days 

CJF 135 (1) 0.397 Empire Sand & Gravel Screening 6/26/67 5/31/68 
Forsyth-Miles City $4,463.00 

S323), (14) 30.587 Peter Kiewit Sons‘ G,RMS,Dr.,S&C & 4/25/67 T50RGa le 
Colstrip-Forsyth $217,577.46 Bey (9 L,5") Days 

F 407 (3) 8.767 Brasel & Sims Const. G,GS & PMB 6/26/67 250 Cal. 
Wyoming Line-Biddle- $779,023.20 Days 
Broadus Pe = ; a 

DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 

CJF 53 (1) 0.114 Hasse Cathodic, Ltd. Screening 6/26/67 5/31/68 
Billings-Pompey's Pillar $3,296.00 

LSI 90-8 (3) 443, 6.411 Spragues’, Inc. Sprinklers, Lands 4/4/67 207 Gal3 

I 90-8 (41) 444 & $233,818.01 scraping & Seeding Days 


6/7/67 


4/2/66 


8/17/66 


5/4/66 


8/1/67 


7/27/66 


6/15/66 
8/2/66 

8/23/66 
8/18/66 


10/4/66 


Good 


Good 


Completed 
8/31/67 


Not Started 


Not Started 


5/22/67 


7/19/67 


Poor 


Fair 


Not Started 


5/18/67 
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90-8 (26) 451 Uel 
I 94-1 (14) 0 Del 
Lockwood~Pinehill 
& Pinehill-Huntley 
90-8 (26) 451 U-3 
I 94-1 (14) 0 U-2 
Lockwood-Pinehill 
& Pinehill-Huntley 
90-8 (37) 447, 
90-8 (46) 452 & 
MS7* CLS.) 


So. 27th St. Inter. 


& the Lockwood Flats 


Inter.-Billings 
90-8 (45) 443, 

228, (23). & S192 (8) 
W. Billings Inter. 
94-1 (11) 1 U-1 
Pinehill-Huntley 
94-1 (11) 1 U-3 
Pinehill-Huntley 
94-1 (13) 7 U-1 

S 422 (4) 
Huntley-Ballantine 
94-1 (13) 7 U-2 
Huntley-Ballantine 
94-2 (11) 67 U-1 
Hysham-East 

94-2 (11) 67 U-2 
Hysham-East 

94-2 (12) 67 
Hysham-East Sec. 
260 (8) 


32581 
0.679 


3581 
0.679 


6.141 
6.141 


7-401 


6.542 
9.900 
9.900 
9.900 


622/758 


Lodge Grass-St.Xavier 


289 (9) 

So. of Roscoe 
296 (17) 
Billings-Lavina 


ROW S 322 (8) 


S 


S 


Hardin-Sarpy 
322 (9) 
Hardin-Sarpy 
367 (5) 


Custer-Myers Bridge-Hysham 


0.845 


72632 


7.632 


0.825 


STRUCTION REPOR™ - = 8/31/67 (Gont' d) 
~ Division 51-30 = Billin s_ (Cont! dy 


Schultz & Lindsay 
$1,462,874.38 


W.P. Roscoe Company 
$735577%26 


Midland Elec. Co. 
$49,275.00 


Midland Elec. Co. 
$106,416.30 


Peter Kiewit Sons' 
$2,271,232.38 

W.P. Roscoe Company 
$35,706.20 

Sz. Bireh, Inc. 
$1,744, 966.83 


Kober Const. Co. 
$34,949.00 

S. Birch, Ines 
$1,679,426.95 


Hasse Cathodic, Ltd. 


$46,799.48 

Nelson Bros. Const. 
$7,642. 68 

Holland Const. Co. 

$529,433.94 
Long Const, 
$24,067.60 


Empire Sand & Gravel 


$339,626.61 
George Rakes, 
$20,596.65 
Maronick Const. Co. 
$791,583.24 

Husman Bros., Inc. 
$646,836.06 


Ines 


GOs, Lue, 


G,GS,PMS,Dr. & 
Sign 


Fencing 


Lighting 


Lighting & Signing 


G,GS,PMS,Sign,Dr. 
& Delineation 
Fencing 


G,GS,PMS,Dr. & 
Structures 


Fencing 


G,GS,PMS,Dr. & 
Structures 
Fencing 


Seeding & Landscape 


G,GS,PMS,Dr. & 
Structure 
Struc.Plate Culv. 
Approaches 
G,Dr.,GS, PMB,D 

& Beautification 
Fencing 


G,GS,PMB & one 
9125" PCB 

G,GS,PMB,Dr. & 
Strs. & Apprs. 


11/30/65 


11/30/65 


8/24/67 


8/24/67 


11/30/65 
11/30/65 


9/27/66 


9/27/66 
4/27/66 
4/27/66 
8/24/67 
2/15/66 
7/18/67 
5/237 67 
6/20/67 
6/20/67 


9/27/66 


350 Cal. 


Days 


30° Gal. 
Days 


90 Cal. 
Days 


L20"Galy 


Days 


350° Cal. 


Days 
30 Cal. 
Days 


300 Cal. 


Days 


30 Cal. 
Days 


300 Cal. 


Days 
50 Cal, 
Days 
5/31/68 


180 Cal. 


Days 
60 Cale 
Days 


200 Gal. 


Days 
30 Cal. 
Days 


150 Gal. 


Days 


300 Cal. 


Days 


12/15/65 


3/30/66 


Poor 8 


Not Started 


Not Started 


3/21/66 
2/28/66 


11/4/66 


11/18/66 
6/27/66 


7/25/66 


Fair ab 
Good 69 
Fair 2. 
Good 28 
Poor 2 


Not Started 


4/11/66 
8/2/67 
6/27/67 
8/1/67 
7/31/67 


10/20/66 


Completed 
8/18/67 
Good 8 
Good 28 
Fair 4 
Fair 22 
Poor 5 
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‘MONTHLY \ np) STRUCTION RAZOR REPOR! - 
Division 51-30 = Billings “Cont 


u 386 (8) sec 
Billings-13th St, 


ROW S 433 (2) teolt 
Laurel-No. 
S 433 (3) 7.88: 


Laurel-No. 


Division 52-30 - Lewistown 
F 8 (15) 6.513 
White Sulphur Springs- 

Harlowton 
F=216(8)5 F. 333.33), oon 
EB B38i@/) té& F.235(34) 

Jcts. N. of Grass Range 


8/3 1/67 (Cont'd) 
Cont'd) 


Yellowstone Elec. Co. 
$11,366.95 

Bohleen Gonstruction 
$2,068.50 

R.J.Studer & Sons Co. 
$635,740.69 


R.J-Sundling & Son, 
Inc. & R.J.Sundling 
$647,696.82 

Skinner Enterprises 
$9,228.87 


W. of Roundup, W. of Moore 
& East of Roy 

F 256 (24) U-2 ' --- F.L.Flynn Company 
Grassrange-Jordan $69,362.64 

F 256 (27) 0.246 Francis M. Tindall 
Grass Range-Jordan $145,635.43 

S 263° (3) 4.711 Schultz & Lindsay 
Ryegate-North $394,921.57 


Lighting 8/24/67 90 Cal. 
Days 
Fencing 7/21/67 250 Cal. 
Days 
G,GS,PMB & one 35.0° 7/18/67 225 Cal. 
Steel Bridge & one Days 
150.5" PCB : a AS 
G,GS,PMB & Dr. 10/25/66 280 Cal. 
Days 
Traf.Cont.Devices 3/28/67 45 Cal. 
Days 
$3145") PCB 8/24/67 100 Cal. 
Days 
SPP & 91.5' PCB 6/26/67 150 Cal. 
Days 
G,GS,PMB,Dr. & 8/18/66 180 Cal. 


& Structure 


Days 


Not Started 
Not Started 


8/15/67 Poor 9 


Se ae 


2/28/67 a 


KS 


Not Started 


Not Started 


8/9/67 Fair 8 
9/8/66 Completed 
8/22/67 
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MONTHLY CONSTRUCTION REPOR™ 


Montieknding..=September 30, 196715 oo) os 


MONTANA HIGHWAY COMMISSION 
CONSTRUCTION 


) 


DIVISTON 


ON AATIDITA 


Project Number Contractor and Contract Date of 

and Location ___ Mileage _—s_sBid Price —_ __lype _____._..___Awarded _____ Comp1 

DISTRICT ONE - MISSOULA 
Division 11-30 - Missoula 

I-IG 90=1(33)54 U-1, 5.667 Murphy Bros., Inc. G,GS,PMS,Dr.,Sign 7/27/65 450 Cal. 

HrQOs1 435) 250, 3.905 $3,048,327.92 & Strs. (1,198.05') Days 

I 90-1 (36) 48 U-1 1.714 

& I 90-1 (38) 60 
Superior-East & 
Tarkio-Missoula 

I-IG 90-1 (33) 54 U-2 5.667 Strandberg & Assocs. Fencing 8/4/65 S0nCaL. 
Superior=East & Glenn Mininger Days 

$41,538.40 

LSI 90-2 (2) 105 --- Nelson Bros.Const.Co. Landscaping 8/24/67 5/31/68 
Van Buren Inter. in Selo LoG.o2 
Missoula-Bonner Sec. 

I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. G,GS,PCC 6 Strs. 5/26/65 400 Cal. 
Missoula-Urban $2,,326,091.83 Days 

I 90=2;,(27). 103 U-2 3.466 U. S. Steel Corp. Fencing 5/26/65 30 Cale 
Missoula-Urban $42,542.35 Days 

I 90-2 (34) 104 0.760 N.L.Garrick Const. Storm Sewer 7/217 67 120 Gal. 
Urlin Ave. Inter- $129,805.94 Days 
change-Clark Fork 
in Missoula 

I 90-2 (40) 102 & -2- Allen Electric Lighting 9/28/67 90 Cal. 

I 90-2 (41) 104 $30,696.50 Days 
Grant Creek & Orange 
St. Interchanges 

F 215 (16) U-1 7.488 Zook Bros. Const. G,GS,PMS & Dr. 11/23/66 300 Cal. 
Lolo=-Missoula 52,1599,050690 Days 

F 215 (16) U-2 --- Mahnomen Pile Drvg. Structure 11/7/66 200 Cal. 
Lolo-Missoula $294,764.78 Days 

EF 215317) --- Rainbow Elec. Co. Lighting 7/26/67 30 Cal, 
Jcts.:.of Hwys. $10,691.80 Days 
93 & 12 & County Road 

UF s219>(27) 2.236 M&S Construction G,GS & PMB 8/24/67 180 Cal. 
Missoula-Broadway St. $714,446.28 Days 
& Northwest Road 

US-USG 224 (5) -e- Hightower & Lubrecht Structure 12/16/66 240 "Gali 
Reserve St.-W. of Missoula $224,458.08 Days 

ROW F 237 (23) 6.575 Donald L. Mogan Fencing 9/26/67 30 Cal. 
Bonner-Ovando $1623.75 Days 


Not Started 


Work Pro ‘Men 
_.__Began gress Emp. 
8/17/65 Good 12 
10/13/65 Fair 2. 
10/2767 oo -- 
6/26/65 oe 22 
8/24/65 oe -- 
8/30/67 Poor 6 
Not Started 
12/1/66 Fair 70 
9/13/67 Fair 6 
8/14/67 -- <= 
10/2/67 =< -- 
3/2/67 Good 18 
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MONTHLY ccaNSTRUCTION REPORT - 9/30/67 


ni‘d) 


Division 11-30 = Missoula (Cont'd) 


F 237 (24) 2.624 
Bonner-Ovando 

1a S/he @e») 6.575 
Bonner-Ovando 

S 431 (3) 1.0 


So. of Hamilton 
No. & East Road 
ROW S 431 (2) 1.0 
So. of Hamilton 
No. & East Road 


Division 12-30 - Kalispell 

F 102 (4) & F 270(12) --- 
Whitefish So. Jct. & 
Big Fork No. Jct. 

LSF 1-257 (2) 
Kalispell-W. Glacier 


Leo2t 


S 404° (5) 2.441 
Kalispell#-So. Loop 
S 410 (4) 66905 


NW of Traoy-Yaak River- 
Rexford 


S 424 (3) La llo 
Polson-N. & W. 

S 424 (4) 2.094 
Polson-N. & W. 

SMP 1599-67 --- 


Flathead, Lake, Lincoln 
& Sanders Counties 


DISTRICT TWO - BUTTE 
Division 21-30 - Butte 


I 15-1 (24) 17 U-1 2.560 
Lima-Dell 

I 15-b (24) 17 U-2 5.560 
Lima-Dell 

I-IG 15-3(8)177 U-1 6.083 

& S 412 (6) 


Montana City-N. & W.!? 
Montana City-E. Helena; 
Lewis & Clark Co. Line & 
Permanente Cement Plant 
I-IG 15-3 (8) 177 U-2 5.552 
Montana City-N. & S. 


Bud King Const. Co. 
$637,921.95 


Washington Const. Co. 


$985,348.20 
Mahnomen Pile Drvg. 
$442,097.48 


Donald L. Mogan 
$368.00 


Skinner Enterprises 
$9,275.45 


Skinner Enterprises 
$61,303.13 


Washington Const. Co. 


$357,619.62 
Grant Const. Company 
$377,528.99 


Zook Bros. Const. 
$247,960.81 
Zook Bros. Const. 
$286,910.09 
Ruffier Const. Co. 
$134,856.00 


Peter Kiewit Sons' 
$948,936.58 

Gabriel Hoyland 
$29,835.30 

Zook Bros. Const.Co. 
$22907 2061.20 


Fred Strandberg Const. 


$39,771.20 


AOC 5" “Ser. Gr; 
Surf.,PMS & Dr. 
G,GS,PMS & PMB 


G,GS,PMB & Const. 
299.5' PCB 


Fencing 


Flashing Beacons & 
Highway Lighting 


Beautification 
G,BSS & PMB 


Aggregate Surf. 
& PMS 


G,GS,PMS & Dr. 
G,BBS, GS & PMB 


Crush & Stockpile 


G,GS,PMS,Dr. & 
108.0' PCB 
Fencing 


G,GS, PMB,Dr.,Sign & 
dual 133.0', dual 
233.534 -294.5' & 
a284.,0° PCB's 


Fencing 


5/31/66 
9/28/67 


8/24/67 


8/22/67 


2/21/67 


4/25/67 
6/20/67 


7/1/65 


1/24/67 
7/18/67 


1/24/67 


9/27/66 
9/27/66 


6/26/67 


6/26/67 


300 Cal. 
Days 
22> Gail 
Days 
280 Cal. 
Days 


30 Cal. 
Days 


45 Cal. 
Days 


150 Cal. 
Days 
150 Cal. 
Days 
160 Cal. 
Days 


150 Cal. 
Days 
125 Cal. 
Days 
180 Cal. 
Days 


200 Cal. 
Days 
30 Gal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 


7/13/66 Poor 10 


Not Started 


9/18/67 Fair 8 


Not Started 


Not Started 


Not Started 


7/31/67 Fair 13 
9/21/66 Winter -- 
Shutdown 
8/23/67 
3/21/67 -- -- 
8/8/67 Fair 26 
3/17/67 -- -- 
10/19/66 -- -- 
10/20/66 Fair 2 
7/25/67 Good 70 
8/7/67 == -- 
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MONTHLY 


ISTRUCTION REPORT - 9/30/67 (Cont'd) 


Division 21-30 - Butte (Cont'd) 


EST [5-4 (1) 183 --- Nelson Bros. Const. Landscaping 8/24/67 5/31/68 Not Started 
Lewis & Clark Co. Line-No. $105,465.69 
I 15-4 (35) 184 --- Allen Electric Lighting 8/24/67 90 Cal. Not Started 
Capital Interchange-Helena $48,006.00 Days | 
I-IG 90-4(13)209 U-l 6.953 Naranche & Konda G,GS,PMS,Dr.,Sign 11/30/65 400 Cal. 3/14/66 Good g2 95 
Ramsay~E. & W. $2,031,684. 89 & Strs. Days 
I-IG 90-4(13)209 U-2 6.953 Kober Const. Co. Fencing L1/30/65.- 30: Cal. 3/14/66 Good 3 88 
Ramsay-E. & W. $43,388.40 Days 
I 90-5 (14) 275 one Haggerty-Messmer Co. Dual 273.0' PCB 5/23/67 250 Cal. Not Started 
Three Forks-West $294,083.48 Days 
I 90-5(16)272 U-1l & 4.359 Peter Kiewit Sons' Co. G,GS,CSS,PMB,CP, 6/26/67 400 Cal. 7/17/67 Good 60 19 
I-IG 90-6(21)275 U-1 $2,497,405.98 Lighting, Sign, a Days 
Three Forks-W. & E. 2945, a dual 25425 * 
a dual 200.5" PCB's 
I 90-5(16)272 U-2 4,359 Fred Strandberg Const. Fencing 6/26/67 30 Cal. 8/8/67 Fair 2 0 
I-IG 90-6(21)275 U-2 S27 -612,05 Days 
Three Forks-West 
I 90-5 (17) 250 U-1l 4.899 Nilson-Smith Const. G,GS & PMB 6/26/67 380"Galls 7/20/67 Good 50 9 
Cardwell-West $1,779,498.92 Days 
I 90-5 (17) 250 U-2 --- Huckaba Const. Dual 206.5', dual 6/26/67 275. Cals 7/31/67 Fair 3 3 
Cardwell-West $453,561.46 13630'5 sduat 116.5", Days 
2-111.5' PCB's 
I 90-5 (17) 250 U-3 4.899 Pipestone Const. Co. Fencing 6/26/67 30 Cal. 8/2/67 Fair 3 3 
Cardwell-West $34,694.45 Days 
S 167 (7) --- Cop Const. Company One 289.0' PCB 7/26/66 220° Cale 8/17/66 Completed 
Cardwell-South $164,785.89 Days 9/12/67 
U 249(17) & F 214(6) 2.466 Holland Const. Company G,GS,PMB,Sign & Dr. 10/25/66 250 Cal. 3/7/67 Fair 10 70 
Broadwater to Helena $630,182.65 Days 
via Euclid Avenue 
F 281 (19) 1.015 Kiely Const. Co. G,GS,PMB & Surf. 7/21/67 220 Cals 9/19/67 + Fair 13 1 
Main St.-Twin Bridges $455,010.34 Days 
Division 22-30 - Bozeman 
I-IG 90-6(22)305 U-l1 1.388 Wickens Bros. G & Dr. 8/24/67 300 Cal. 9/19/67 Good 34 6 
Bozeman-Northside Sec. $592,364.77 Days 
I-IG 90-6(22)305 U-2 --- Sletten Const. Co. Dual 351.0" Steel, 8/24/67 250 Cal, 9/21/67 Fair 6 0 
Bozeman-Northside Sec. $651,284.95 Dual 188.0' & Dual Days 
143.0' PCB Structures 
I-IG 90-6(22)305 U-3 1.388 U. S. Steel Corp. Fencing 8/24/67 30 Cal. Not Started 
Bozeman-Northside Sec. $34,848.20 Days 
S 182 (4) 7.435  Maronick Const. Co. G,GS,PMB, Dr. & 10/25/66. ~250 Cal, 11/22/66 Fair 23 68 
Manhattan-East $788,318.70 Structures Days 
ROW F 217 (8) 1.611 Kober Const. Co. Fencing 7/18/67 60 Cal. Not Started 
Gardiner-Livingston $6,892.00 Days 
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MONTHLY 


ISTRUCTION REPORT - 9/30/67 (Cont'd) 
Division-22-30 = Bozeman (Cont'd) 


LSF 13-244 (1) U-2 


Raynolds Pass=-Ennis 


DISTRICT THREE = GREAT FALLS 


noo 


Junior W. Tschache 


Division 31230 = Great Falls 


I 15-4 (25) 218 U-1 
& F 238 (10) 

Wolf Creek=-North 
I-IG 15=-4(26)221 U-1 
Craig-No. & So. 
I-IG 15-4(26)221 U-2 
Craig=No. & So. 

I 15-4(28)228 Uel 
Stickney Creek=No. 


I 15-4 (28) 228 U-2 
Stickney Creek-No. 
I 15-4 (30) 216 
Sieben-Wolf Creek 
I 15-4 (32) 218 
Wolf Creek=No. 
I 15-5 (23) 234 U-l 
Hardy Creek=South 
I 15-5 (23) 234 U-2 
Hardy Creek-South 
LL Lo=5..(23) 234 U=3 
Hardy Creek=South 
I 15-5(26)271 U-1, 


Sec. 


2099 


Ia233 


ix2o5 


2<626 


4.502 


2.042 


I-IG 15-5(31)273 U-1, 2.990 


fC, 315-5(3)272 U-1, 


& U 388 (8) 


Great Falls-W., Sun River- 


0.573 


Emerson Jct.-Great Falls 


Spur & Sun River-10th Avenue 


T 1525(26)271 U2, 


I-IG 15-5(31)273 U-2, 


2.042 
2.990 


I-IG 315-5(3)272 U-3 0.573 


Great Falls-W., Sun 


River-Emerson Jct. & 


“Great Falls Spur 
I-IG 15-5(33)237 

Hardy Creek-South 
I-IG 15-5(34) 270 


04159 


F&S Contracting 
$1,843,885,51 


F&S Contracting 
$3,644,743.90 
Bohleen Const. 
$44,596.00 
Schultz & Lindsay 
$1,418,267.64 


Bohleen Const. 
$21, 618210 


Bob Clark & Son Fencing 


$15,658.37 
Nelson Bros. 
$69,837.82 


Const. 


Zook Bros. Consit. Co. 


Say. 00 704. 13 
Riklin Const. Cox 
$259,682.86 

Junior W. Tschache 
$43,406.10 
McLaughlin, Inc. & 
Nilson-Smith Const. 
Say L/S 0576 h7 


U. S. Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$897,808.05 
Interstate Contrs. 


Central Ave.-Gt.Falls Conn. $178,932.22 


Safety Rest Area 


G,GS,PMS,Dr.,Signs 
& Strs. 


G,GS,PMS,Dr.,Sign 
& Strs. 
Fencing 


G,GS,PMB,Dr.,1-4 
lane & 1-2 Lane 
(93.0' ea.) CB's 
Fencing 

Seeding 
Seeding & Landscape 


G,GS,PMB,Sign & Dr. 


183.0' & Dual 
209.5" PCB's 
Fencing 


G,GS,CSB, Conc. 
Pav.,PMS,Dr,Signs 
& 3 Conc. U.P.'s 


5/24/66 


10/30/64 


8/25/65 
8/25/65 


5/23/67 


5/23/67 
3/28/67 
8/24/67 
6/22/66 
6/22/66 
6/28/66 


1/22/65 


(23925°5296.0" & 317-5.) 


Fencing 


Dual 739.17' Steel 
Structure 

663.9" Conns & Cr, 
GS, PMB & Dr. 


1/22/65 


3/22/06 


8/9/66 


_Days__ 


90 Cal. 


350 Cal. 
Days 


450 Cal. 
Days 

30 Cal. 

Days 

300 Cal. 
Days 


30 Cal. 
Days 
11/15/67 


5/31/68 


400 Cal. 
Days 
250 Cal. 
Days 
30 Cal. 
Days 
500 Cal. 
Days 


250 Cal. 
Days 


425 Cal. 
Days 
120 Cal. 
Days 


10/17/66 


11/16/64 


OY 165 
10/8/65 


7/14/67 


7/26/67 


Completed 


8/25/67 


Winter 
Shutdown 
11/5/66 
Fair 


Good 


Not Started 


Not Started 


8/4/66 
7/29/66 
8/30/66 


3/15/65 


6/2/65 


4/18/66 


8/23/66 


Fair 


Fair 


Poor 


Good 


Good 
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MONTHLY sag/VSTRUCTION REPORT = 9/30/67 (Cont'd) 


Division 31-30 = Great Falls (Cont'd) 


I 15=5 (36) 267 & 
I 315=5 (4) 268 
Gore Hill-Emerson Jct. 
& Great Falls Spur 
F 64 (12) OF356 
Great Falls-Armington . 
F 73 (5) Uel 11.121 
Riceville-Armington 
UW 22481(10) OATS 
Central Ave.-W.-Gt.Falls 
U 2246 (13) 0.414 
Central Ave.-W. 
Great Falls 
We 277°(7) se 
10th Ave. So. & 57th 
St.-Great Falls 
§ 81255) 
Great Falls-North 
F 9999 (6) mo: 
Great Falls Streets 


11.210 


$68,946.53 


Rainbow Elec. Company 
$154,247.74 


Cave Const., Inc. 
$41,934.21 

F& S Contracting Co. 
$14026,976.37 
Niilson-Smith Const. 
$214,289.15 

Rainbow Elec. Company 
$21,581.20 


Western Sign Corp. 
$61,737475 


Nilson-Smith Const. 
$629,092.02 
Skinner Enterprises 


Division 32-30 = Havre 
LSI 15-8 (2) 387 2 
Sweetgrass 
F 152(9) & S 217(2) 6.685 
Har lem=-Dodson 
& Zurich=-No. 
ROW F 190 (5) U-3 
Birch Creek=Browning 
ROW F 190 (5) U-4 11.784 
& F 190 (9) 
Birch Creek=Browning 
F 190 (8) 
Birch Creek=Browning 


5.858 


5.858 


Ss 193 (9) 9.444 
Valier-Cut Bank 

S 193 (10) perry) 
Valier-Cut Bank 

S 222(6) & S 245(3) 12.509 
Gildford-No. & So. 

ROW S 237 (5) 56339 
Oilmont-East 

S 237 =¢6) 52339 


Oilmont-East 


N.L.Garrick Const.Co. 
$101,589.65 

Schultz & Lindsay 
$995,136.69 


Walter Mackin & Son 
59.36% LD 

Bob Clark & Son 
$3,665.00 


Hilde Const.Co.,Inc. 
$616,318.09 
Baltrusch Const.Co. 
$406, 387.46 

Peter Kiewit Sons Co. 
$779,953.39 

Holland Const.Co. 
$250,653.68 

Bohleen Const. 
$2,682.40 

Winslow Const.Ce. 
$394,706.12 


Lighting 


G,BS,Channelization 
Sign & Lighting 
G,GS, PMS 

G,GS,PMB & Dr. 
Lighting 

Signs, Lighting & 
Channelization 
G,GS,PMS & Dr. 


Traf.Cont.Devices 


Rest. Area & 
Beautification 
G,GS,PBSS & PMB 


Fencing 


Fencing 


G,GS,PMB & Dr. 
G,GS,PMB & Dr. 


G,GS,PMS & 
1-91.5' PCB 
PMB -&-1LO1,5' 
& Apprs. 
Fencing 


PCB 


G,GS,PMB,Dr. & 
a 70' PCB Bridge 


3/28/67 


2/21/67 
9/28/67 


11/22/66 


a eys: 


2h 2a) GH 


Ti 2b GF 


24/67 


Fi 2 ufos 


11/22/66 
7/26/66 
9/26/67 
8/22/67 
5/237 OF 


5/23/67 


120 Cal. 8/8/67 Good 

Days 

60 Cal. 5/24/67 Fair 

Days 

230 Cal. Not Started 

Days 

120 Cal. 4/4/67 Good 

Days 

90 Cal. 7/31/67 Fai 

Days 

60 Cal. 6/26/67 Completed 

Days 9/7/67 

150 Cal. 10/18/66 Good 

Days 

150 Cal. 6/1/67 Completed 
bao oe Oe 

180 Cal. 4/17/67 Pei 

Days 

250 Cal. Not Started 

Days 

90 Cal. 5/19/67 oe 

Days 

45: Cal, 8/17/67 Completed 

Days 9/20/67 

200°CaL: 5/9/67 Good 

Days 

150 Cal. 9/20/66 oe 

Days 

180 Cal. Not Started 

Days 

120 Cal. Not Started 

Days 

45 Cal, Not Started 

Days 

150 Cal, 6/19/67 Good 


Days 
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MONTHLY :epNSTRUCTION REPORT ~ 9/30/67 (Cont'd) 
Division 32-30 = Havre (Cont'd) 


W. of Wolf Point-N.Dak. 


Line, Glasgow-W. & Grassrange=Malta 


F 252 (19) U-1 5.125 ‘Baltruseh°Const. Co. G,GS,PMB & Dr. 9/28/65 
Fort Benton-Havre $352/125363 

S 430 (3) U-l 3.605 Wickens Bros. G,GS,PMB & Dr. 10/25/66 
Chinook-Southwesterly  ___——_—- $270,143.55 eo. ee _ 

DISTRICT FOUR = GLENDIVE 
Division 41-30 = Glendive 

F-FG 86 (30) 5.281 Richardson Const.Cc. G,BBS,PMB & a 5/23/67 
Miles City-No.Dak. Line $786,389.86 213.0' PC Overpass 

F 86 (32) 6.442 Richardson Const.Co. G,GS,BSS,PMB & Dr. 10/25/66 
Miles City-No.Dak. Line $679,049.68 

I 94-6 (10) 213 0.381 Sletten Gonst. Co. 2,013" Str. 5/24/66 
Glendive-E. & W. $1,559,034.45 

I=IG 94-6(12)212 Usl 1.609 Brasel & Sims Const. G & Dr. 1/26/67 
Glendive-E. & W. $755,009.36 

I-IG 94-6(12)212 Ue2 1.012 Walter Mackin & Son Fencing 1/24/67 
Glendive-E. & W. $5,881.50 

I 94-6 (13) 213 eee Sletten Const. Co. L,97350"" Str 1/24/67 
Glendive-E. & W. $1,518,248.38 

I-IG 94-6(14)209 U-2 =e: Northern Improvement 2=185..0", 1=279.5'. 9/23/67 
Glendive-E. & W. $757,378.13 2-142.0', 1-289.5' & 

2-255.0' PCB's 

T-IG 94-6(14)209 U-3 eos Northern Improvement 2-780.6' PCB 9/28/67 
Glendive-E. & W. $728,681.64 

F 057° (24) NOR222 Northern Improvement G,GS,PMB & Dr. 6/22/66 
Miles City-Jordan 57105575205 

F 245 (19) 6.856 Gus M. Albert G,GS,PMB,Dr. & 7/26/66 
Glendive-Sidney $704,007.13 131.5' & L3i,5- PCB" 

F 246 (18) 0.050 Sletten Const.Co. 267.0' Steel Brdg.- 8/24/67 
Circle-Glendive $109,131.00 (Widening) 

F 247 (20) 1.022 Harry Norgaard Co. G,GS, & RMB 6/26/67 
Jordan-Circle S176, 20/620 

F 256. (24) U=1 9.754 Hilde Const.Co.,Inc. G, GS & PMB 8/24/67 
Grassrange-Jordan $1,246,626.92 

S 398 (3) 6.093 Oil Field Serv.Co.,Inc. G & GS 4/25/67 
N. of Plevna-Baker $170,200.38 a 

Division 42-30 - Wolf Point 

§ 15 (14) 6.987. Gus M. Albert, Contr. G,GS,PMB & Dr. 5/23/67 
Poplar-Flaxville $258,035.45 

CJFOS4(1)5)CIEF+155(1), 1.261 Zekay, Inc. Screening 6/26/67 

CJF 240(1) & CJF 333(1) $13,109.50 


_Days 


270 Cal. 
Days 
220 Cal. 


ei DAYS 


210 Cal. 
Days 
250 Cal. 
Days 
450 Cal. 
Days 
Z00 Cal. 
Days 
30 Cal. 
Days 
425 Cal. 
Days 
330 Cal. 
Days 


300 Cal. 
Days 

260 Cal. 
Days 

220 Cal. 
Days 
225.Cals 
Days 

90 Cal. 
Days 

250 Cal. 
Days 

150 Cal. 


150 Cal. 
Days 
5/31/68 


12/6/65 == -- 99 
11/3/66 Good 29 v2 
6/21/67 Fair 41 37 
4/10/67 Fair 30 A€ 
6/22/66 Good 15 56 
5/3/07 Good 44, 66 
Not Started 

2/3/67 Good all 41 
Not Started 

Not Started 

8/30/66 Completed 

9/19/67 

8/18/66 Good 28 94 
9/27/61 == 2 0 
8/1/67 Good 25 27 
9/19/67 Good 20 1 
7/6/67 Fair 30 69 
7/20/67 Good 20 58 


Not Started 
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MONTHLY sapNSTRUCTION REPORT - 9/30/67 (Cont'd) 


Division 42-30 = 


F 84 (34) 


W. of Wolf Point- 


No. Dak. Line 


F 142(10) & S 335(8) 


Malta-Saco & 
Saco=Cole South 


F 266(7) & S 15(13) 
Main St.-Scobey & 


Poplar-Flaxville 
S367 .(3) 


Sprole Siding-=So. 


S428 (3) U-1 


Wagner-S. to Malta-E. _ 


oon 


4.865 
9.844 


0.605 
7.194 


9.129 


Division 43-30 - Miles City 


I 94-3 (12) 76 Ue-l 


72158 


Rosebud County Line-E. 


I 94-3 (12) 76 U-2 


7.158 


Rosebud County Line-E. 


I-IG 94-3 (13)83 U-1 


Forsyth-West 


I-IG 94-3(13)83 U-2 


Forsyth-West 


E30G-94-3(13)83 U3 


Forsyth-West 
I 94-3 (15) 76 


Rosebud Co. Line-E. 


CJF 135 (1) 


Forsyth-Miles City 


§ 323 (14) 
Colstrip-Forsyth 
F 407 (3) 


Wyoming Line-Biddle- 


Broadus 


7.007 


7-007 


14.165 


02297 


30.587 


8.767 


DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 


CSF 53 (1) 


0.114 


Billings-Pompey's Pillar 


LSI 90-8 (3) 443, 
I 90-8 (41) 444 & 
LSF 2-298 (2) 


Billings Interchange 
to Highway U.S. 87 


6.411 


Wolf Point (Cont'd) 


Walter Mackin & Son 
$89,786.90 


R.J.Sundling & Son 
& Wickens Bros. 
$873, 117475 
Sundling & Son, Inc. 
& R.J. Sundling 
$495,219.49 
N.A.Nelson Const.Co. 
$1,270,555.64 
Holland Const. Co. 


Joe Mayo & Son, Inc. 


Si 066,216229 

Hasse Cathodic, Ltd. 
$32,063.42 

Peter Kiewit Sons' Co. 
S282, 570520 

W.P. Roscoe Company 
$308,563.80 

Hasse Cathodic, Ltd. 
$34,539.85 

Nelson Bros. Const. Co. 
$5,969.90 

Empire Sand & Gravel 
$4,463.00 

Peter Kiewit Sons' Co. 
$217,577.46 

Brasel & Sims Const. 
$779,023.20 


Hasse Cathodic, Ltd. 
$3,296.00 

Spragues, Inc. 
$233,818 01 


90.0" CB & Struc. 
Plate Pipe 


G,GS,PMS & Dr. 


G,GS,PMS & Sign 


1,056.0' Steel 
Bridge.& Apprs. 
G,GS,PMB & Dr. 


$812,261.64 . 


G,GS , PMS ,Sign,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


143.0", 394,0° 6 
21955 “PCBS 
Fencing 

Seeding 
Screening 
G,RMS,Dr.,S&C & 


Br. (91.5') 
G,GS & PMB 


Screening 


Sprinklers, Land- 
scraping & Seeding 


5/23/67 


2/15/66 


11/30/65 


6/20/67 


7/1/66 


4/27/66 
4/27/66 
7/26/66 
7/26/66 
7/26/66 
8/24/67 
6/26/67 
4/25/67 


6/26/67 


6/26/67 


4/4/67 


100 Cal. 
Days 


220 Cal. 
Days 


180 Cal. 
Days 


325 Cal. 
Days 
200 Cal. 


ee UBS 


300 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 
275 Cal. 
Days 
30 Cal. 
Days 
30 Cal. 
Days 
5/31/68 


150 Cal. 
Days 
290 Cal, 
Days 


5/31/68 


EZ O0eCalss 
Days 


6/7/67 


4/2/66 


5/4/66 


8/1/67 


7/27/66 


6/15/66 
8/2/66 
8/23/66 


8/18/66 


9/20/67 __ 


Good 7 
Good 26 
Completed 
9/5/67 

Good 38 
Completed 
Fair 16 
Fair 30 
Good 12. 


Not Started 


Not Started 


5/22) 01 


7/19/67 


Fair -- 


Fair PES 


Not Started 


5/18/67 


Poor 6 


10 


90 


19 
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MONTHLY ‘cTNSTRUCTION REPORT = 9/30/67 (Cont'd) 
Division 51-30 - Billings (Cont'd) 


I 90-8 (26) 451 U-1 3.581 Schultz & Lindsay 
& I 94-1 (14) 0 U-1 0.6/9 $1,462,874.38 
Lockwood=Pinehill 
& Pinehill-Huntley 
I 90-8 (26) 451 U-3 3.581 W.P. Roscoe Company 
& I 94-1 (14) 0 U-2 0.679 S73;5/77426 
Lockwood-Pinehill 
& Pinehill-Huntley 
I 90-8 (37) 447, woe Midland Elec. Company 
I 90-8 (46) 452 & $49,275.00 
He S7 CPS) 
So. 27th St. Inter. 
& the Lockwood Flats 
Inter.-Billings 
I 90-8 (45) 443, cee Midland Elec. Co. 
BF 228°¢€23) -& § 192 (8) $106,416.30 


W. Billings Inter. 


I 94-1 (11) 1 Ue-l 6.141 Peter Kiewit Sons' 
Pinehill-Huntley AY ae 

I 94-1 (11) 1 U-3 6.141 W.P. Roscoe Company 
Pinehill-Huntley $35,706.20 

I 94-1 (13) 7 Uel 7401 5; Birch, -Ine-. 

& S 422 (4) $1,744 ,966.83 


Huntley-Ballantine 

I 94-1 (13) 7 U-2 Kober Const. Co. 
Huntley-Ballantine $34,949.00 

I-IG 94-1(17) 13 Uel 23.152 S. Birch; Ines 

& Ee9es1 19) 1 $2,971,294.12 
Pinehill-Ballantine & 
Ballantine-Pompey's Pillar 

I-IG 94-1 (17) 13 U-2 --+ 
Ballantine-Pompey's Pillar 

T-IG 94-1 (17) 13 U-3 --= 
Ballantine-Pompey's Pillar 


6.542 


Riklin Const. Co. 
$563,877.08 
Riklin Const. Co. 
$466,134.41 


I-IG 94-1 (17) 13 U-4 
Ballantine-Pompey's 


Fred Strandberg Const. 
$68,022.12 


Pillar 10.469 

I 94-2 (11) 67 U-1 9.900 5S. Bireh; ine. 
Hysham-East $1,679,426.95 

I 94-2 (11) 67 U-2 9.900 Hasse Cathodic, Ltd. 
Hysham-East $46,799.48 

I 94-2 (12) 67 9.900 Nelson Bros. Const. 


Hysham-East Sec. $7,642.68 


G,GS,PMS,Dr. & 
Sign 


Fencing 


Lighting 


Lighting & Signing 


G,GS, PMS ,Sign,Dr. 
& Delineation 
Fencing 


G,GS,PMS, Dr. & 
Structures 


Fencing 


G,GS,PMS,Sign & 
2-111.5" PCB 


2-128.0', 1-60.0' 
& 1-461.7' PCB's 
2-335). 12520", 
1-276.0', 1-259.0' 
& 1-75.0' PCB's 
Fencing 


G,GS,PMS,Dr. & 
Structures 
Fencing 


Seeding & Landscape 


11/30/65 


11/30/65 


8/24/67 


8/24/67 


11/30/65 
11/30/65 


9/27/66 


9/27/66 


9/28/67 


9/28/67 


9/28/67 


9/28/67 


4/27/66 
4/27/66 


8/24/67 


350 Cal. 
Days 


30 Cal. 
Days 


90 Cal. 
Days 


120 Cal. 
Days 


350 Cal. 
Days 
30 ‘Cal, 
Days 
300 Cal. 
Days 


30 Cal. 
Days 
300 Cal. 
Days 


270 Cal. 
Days 
2/0 Cals 
Days 


30 Cal. 
Days 


300 Cal. 
Days 
30 Cal. 
Days 
5/31/68 


LZ 5/65 -- 


3/30/66 -- 


Not Started 


Not Started 


3/21/66 Fair 
2/28/66 Fair 
11/4/66 Good 


11/18/66 Good 


Not Started 


Not Started 


Not Started 


Not Started 


6/27/66 Good 
7/25/66 oo 


Not Started 
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MONTHLY ewNSTRUCTION REPO REPORT = 9/30/67 (Cont'd) 
~~ Division 51-30 - Billin Billings (Cont 'd) 


S 2a (Dp) === 
So. of Roscoe 

E296 (17) 0.845 
Billings-Lavina 

F 296 (18) 1.034 
Billings-27th St.SE 

ROW S 322 (8) e632 
Hardin-Sarpy 

S322 (9) 46.632 
Hardin-Sarpy 

S367 C5) 0.825 


Custer-Myers Bridge- Hyena 
U 386 (8) on: 
Billings-13th St. 


ROW S 433 (2) 1.611 
Laurel-No. 
S 433 (3) 7.882 


Laurel-No. 


Division 52-30 - Lewistown 
F -8>*¢15) 6213 
White Sulphur Springs- 

Harlowton 
F 26(S).,. F 333(33), cee 
F 33(7) & F 235(34) 


Jcts. N. of Grass Range 
W. of Roundup, W. of Moore 
& East of Roy 

F LOS (13) 1.739 
Billings-Roundup 

F 256 (24) U-2 oo 
Grassrange-Jordan 

F 256 ‘€27) 0.246 


Long Const. Co.,Inc. 
$24,067.60 

Empire Sand & Gravel 
$339,626.61 

Midland Elec. Co. 
S27 950.50 

George Rakes, Inc. 
$20,596.65 

Maronick Const. Co. 
$791,583.24 

Husman Bros., Inc. 
$646,836.06 
Yellowstone Elec.Co. 
$11,366.95 

Bohleen Construction 
$2,068.50 

R.J.Studer & Sons Co. 
$635,740.69 


R.J.-Sundling & Son, 
Inc. & R.J.Sundling 
$647,696.82 

Skinner Enterprises 
$9 5228.87 


R.J. Studer & Sons Co. 


$324,942.08 

F.L. Flynn Company 
$69,362.64 

Francis M. Tindall 


Struc.Plate Culv. 
Approaches 
G,Dr.,GS, PMB,D 

& Beautification 
Lighting 


Fencing 

G,GS,PMB & one 

91,5¢' PGB 
G,GS,PMB,Dr. & 

Strs. & Apprs. 
Lighting 

Fencing 

G,GS,PMB & one 35.0' 


Steel Bridge & one 
15155" PCB 


G,GS,PMB & Dr. 


Traf.Cont.Devices 


G, GS & PMS 
13055" PCB 


SPP 6 91.5, PCB 


7/18/67 
5/23/67 
9/28/67 
6/20/67 
6/20/67 
9/27/66 
8/24/67 
7/21/67 


7/18/67 


10/25/66 


3/28/07 


9/28/67 
3/24/67 


6/26/67 


60 Cal. 
Days 


200 Cal. 


Days 
60 Cal. 
Days 
30 Cal. 
Days 


150 Cal. 


Days 


300 Cal. 


Days 
90 Cal. 
Days 


290 Cal, 


Days 


225) Cals 


Days 


280 Cal. 


Days 


45 Cal. 
Days 


150: Cal. 


Days 


100 Cal. 


Days 


150 Cal. 
Grassrange-Jordan $145,635.43 Days 


8/2/67 Good -- 


6/27/67 Good 34 


Not Started 


8/1/67 Good 6 
7/31/67 Fair 28 
10/20/66 Fair 9 


Not Started 


9/1/67 Completed 
9/21/67 

8/15/67 Good 26 

2/28/67 o- -- 


Not Started 


Not Started 
Not Started 


8/9/67 Fair 5 
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MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 


September 30, 1967 


MONTANA 
% Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work pletion Date Used Amount 
GNP 1-C9 Going to the Sun Road, approxi- 0:95 Grade, base, pre- 94 94 Waddell Construction Company 
mately 33 miles to the north and mix surfacing, Sept /67 $247, 641.50 
easterly of West Glacier, Montana tunnel widening 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 Gr., select surf. 52 56 Bud King Construction Company 
5.346 miles along the southerly bank Dec/67 $574,470.00 
of the Clark Fork River to a junction 
with US Highway 10A 
FHP 32-2(1) US 89, approximately 6 miles northerly 0.459 Grade, base, bit, 70 93 Watters Construction Company 
from Neihart, Montana paving, bridge Oct /67 $186,838.00 
FHP 42-3(1) US 191, begins 5 miles south of 9.269 Gr., base, bit. 96 85 R. J. Sundling & Sons 
Gallatin Gateway, thence 9.3 miles plt. mix Sept /67 $278,860.80 
southerly 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base 57 62 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (Inter- bit, paving Aug/68 $593,677.00 
41(2) Wye thence southerly on US 287 to mittent) ‘ 
West Yellowstone 
FHP 53-1(1) US 212, 7.0 miles east of Ashland and 15.122" Plt. mix 36 30 Schultz and Lindsay Construction Co. 
extending 15.122 miles toward Broadus Dec /67 $308,744.70 
FHP 57-1(1) Begins approximately 10 miles easterly 4.5 Grade, base, bit. nee! $0 N. A. Nelson Construction Company 
ot Libby, Montana, and extends pit. mix, bridge Nov/67 $1;,663,,.354.25 
easterly 4.528 miles along the river 
bank 
ERFO 44(2) US 2, Essex - Summit 1252 Gr., base, bit. 99 100 Naranche & Konda Construction Company 
plt. mix, bridges Aug/67 $1,711,109.80 
ERFO 44(3) US 2, Essex - Summit, 29 miles east 0.141 Bridge q) 43 E. F. Matelich Construction Company 


and south of West Glacier t 


Sept /68 


$555,876.00 
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. MONTANA HIGHWAY COMMISSION 
CONSTRUCTION DIVISION 

MONTHLY CONSTRUCTION REPORT 

Month Ending - October 31, 1967_ 

Project Number 

and Location __ Mileag 

DISTRICT ONE - MISSOULA 
Division 11-30 - Missoula 


Date of Work 


Co ract 
__Awarded 


Bid Puiee. ype 


I-IG 90-1(33)54 U-1, 5.667 Murphy Bros., Inc. G,GS,PMS,Dr. ,Sign 7/27/65 450 Cal. 8/17/65 Completed 

Tf 90-1 (G5) 50, 3.905 $3.,048,327.92 & Strs, (1,198.05") Days 10/11/67 

T 90-1 (36) 48 U-1 1.714 

& I 90-1 (38) 60 
Superior-East & 
Tarkio-Missoula 

I-IG 90-1 (33) 54 U-2 5.667 Strandberg & Assocs. Fencing 8/4/65 30: Gal. 10/13/65 Completed 
Superior-East & Glenn Mininger Days 10/10/67 

$41,538.40 

LSI 90-2 (2) 105 oo- Nelson Bros.Const.Co. Landscaping 8/24/67 5/31/68 10/2/67 -- 3 24 
Van Buren Inter. in S8l5154252 
Missoula-Bonner Sec. 

I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. G,GS,PCC & Strs. 5/26/65 400 Cal. 6/26/65 oo 2 99 
Missoula-Urban $2,326,091.83 Days 

£ 90=2..(27)..103 U-2 3.466 U.S. Steel Corp. Fencing 5/26/65 30 Call. 8/24/65 -- == 96 
Missoula-Urban $42,542.35 Days 

I 90-2 (34) 104 0.760 N.L.Garrick Const. Storm Sewer 7/21/67 120 Gal. 8/30/67 Fair 16 33 
Urlin Ave.-Inter- $129,805.94 Days 
change-Clark Fork 
in Missoula 

I 90-2 (40) 102 & --- Allen Electric Lighting 9/28/67 90 Cal. Not Started 

I 90-2 (41) 104 $30,696.50 Days 
Grant Creek & Orange 
St. Interchanges 

F 215 (16) U-l 7.488 Zook Bros. Const. G,GS,PMS & Dr. 11/23/66 300 Cal. 12/1/66 Poor 53 67 
Lolo-Missoula $2,159, 556.90 Days 
215 (16) U-2 --- Mahnomen Pile Drvg. Structure 11/7/66 200 Cals 9/13/67 Fair i 6 
Lolo-Missoula $294,764.78 Days 
215. (17) === Rainbow Elec. Co. Lighting 7/26/67 30 Cal. 8/14/67 on ~- oo 
Jcts. of Hwys. $10,691.80 Days 
93 & 12 & County Road 

UF 219 (27) 2,236 M & S Construction G,GS & PMB 8/24/67 180 Cal. L0/2/67 Fair ie} 8 
Missoula-Broadway St. $714,446.28 Days 
& Northwest Road 

E219, (29), 1.807 Washington Const. Co. G,GS,PMS & Lighting 10/27/67 150 Cal, Not Started 

S=-SG 224(6) & S 224(10) $417,459.50 Days 


Reserve St.-Inter. 
& W. of Missoula 


95339 Bia. 
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MONTHLY CGrxSRUCILON REPORT = 10/31/67 (Cont'd) 


~ Division 11+30 - Missoula 


US=USG 224 (5) coe Hightower & Lybrecht Structure 12/16/66 240 Cal. 3/2/67 Good 20 75 
Reserve St.-W. of Missoula $224,458.08 Days 

ROW F 237 (23) 6.575 Donald L. Mogan Fencing 9/26/67 3G cal. 10/24/67 == oo 21 
Bonner-Ovando $1,623.75 Days 

F 237 (24) 2.624 Bud King Const. Co. 449.5" Str, ,Cr, 5/31/66 300 Cal. 7/13/66 o- 4 85 
Bonner-Ovando $637,921.95 Surf.,PMS & Dr. Days 

1 287 (25) 6.575 Washington Const. Co. G,GS,PMS & PMB 9/28/67 22 SGA ly, 10/30/67 ~- -= == 
Bonner=Ovando $985,348.20 Days 

Sp 431) 1.0 Mahnomen Pile Drvg. G,GS,PMB & Const. 8/24/67 280 Cal. 9/18/67 Good 33 16 
So. of Hamilton $442,097.48 229,,5° PCB Days 
No. & East Road 

ROW S 431 (2) 1.0 Donald L. Mogan Fencing 8/22/67 30 Cal, 9/25/67 Completed 
So. of Hamilton $368.00 Days 10/4/67 
No. & East Road 

SMP 3299-67 lakes Ruffier Const.Co.,Inc. Crushing & Stock- 10/24/67 100 Cal. Not Started 


_Various 


Division 12-30 - Kalispell 


F 


LSF 1-257 (2) 


102 (4) & F 270(12) --= 
Whitefish So. Jct. & 

Big Fork No. Jct. 

1,521 
Kalispell-W. Glacier 


S 404 (5) 2.441 
Kalispell-So. Loop 

S 410 (4) 6.565 
NW of Troy-Yaak River- 
Rexford 

S 424 (3) 2s/15 
Polson-N, & W. 

S 424 (4) 2.094 
Polson=N. & W. 

SMP 1599-67 oom 


_& Sanders 


Flathead, Lake, Lincoln 
Counties __ 


DISTRICT TWO = BUTTE 


I 


5 


Division 21-30 = Butte 


15-1 (24) 17 Uel 2.560 
Lima-Dell1 
15-1 (24) 17 U=2 5.560 
Lima-Dell 


$124,374.00 piling 


Skinner Enterprises 
$9,275.45 
Skinner Enterprises Beautif 
$61,303,13 
Washington Const. Co. 
$357,619.62 
Grant Const. Company 
$377,528.99 


G,BSS & 


Aggrega 
& PMS 


Zook Bros. Const. 
$247,960.81 
Zook Bros. 
$286,910.09 
Ruffier Const. Co. 
$134,856.00 


Const. G, BBS, 


Peter Kiewit Sons' 
$948,936.58 
Gabriel Hoyland 
$29,835.30 


108.0" 
Fencing 


Flashing Beacons & 
Highway Lighting 


ication 


PMB 


te Surf. 


G,GS,PMS & Dr. 


GS & PMB 


Crush & Stockpile 


G,GS,PMS,Dr. & 


PCB 


2/21/67 


4/25/67 
6/20/67 


7/1/65 


1/24/67 
7/18/67 


1/24/67 


Days 
L50" Cal; 
Days 
160 Cal. 
Days 


150 Cal. 
Days 
125: Cal, 
Days 
180 Cal. 
Days 


—— 


9/27/66 


9/27/66 


Z00 Cal; 
Days 

30 °Cal 
Days 


10/4/67 


Not Started 


TISLP 67 


9/21/66 


3/21/67 
8/8/67 


B/L7/ 67 


Fair 


Winter 
Shutdown 
8/23/67 


10/19/66 


10/20/66 


80 


38 


93 


81 


44 


86 


90 


90 
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MONTHLY COMP TRUCTION REPORT = 10/31/67 (Cont'd) 


Division 21-30 - Butte 


I-IG 15-3(8)177 U-1 
& S 412 (6) 
Montana City-N. & W.3 
Montana City-E. Helena; 
Lewis & Clark Co. Line & 
Permanente Cement Plant 
I-IG 15-3(8) 177 U-2 5.552 
Montana City=-N. & W. 


6.083 


I 15-3(15)173 U-2 3.569 
Clancy-N. & S. 

LSI 15-4 (1) 183 --- 
Lewis & Clark Co. Line=-No. 


T 15-4 (35) 184 -=- 


Capitol Interchange-Helena 


F 43 (24) 
Wisdom-Divide 
F 43 (25) U-2 --- 
Wisdom-Divide 
I-IG 90-4(13)209 
Ramsay-E. & W. 
I-IG 90-4(13)209 
Ramsay-E, & W. 
I 90-5(14)275 
Three Forks-West 
I 90-5(16)272 U-1 & 
I-IG 90-6(21)275 U-1 
Three Forks-W. & E. 


50.6 


U-1 


U-2 


4,359 


I 90-5(16)272 U-2 
I-IG 90-6(21)275 U-2 
Three Forks-West 
I 90-5 (17) 250 U-l1 

Cardwell-West 
I 90-5 (17) 250 U-2 
Cardwell-West 


4,359 


4,899 


I 90-5 (17) 250 U=3 
Cardwell-West 

U 249(17) & F 214(6) 
Broadwater to Helena 
via Euclid Avenue 


4,899 


2.466 


F 281 (19) 1,015 
Main St.=-Twin Bridges 

SMP 4799-67 sos 

__Various 


Zook Bros. Const.Co. 
$2,907,061.20 


Fred Strandberg Const. 
$39,771.20 
Kober Const, 
$28,581.90 
Nelson Bros, 
$105,465.69 
Allen Electric 
$48,006.00 

Skinner Enterprises 
$9,342.00 

E.F. Matelich Const.Co, 
$177,496.62 

Naranche & Konda 
$2,031,684.89 
Kober Const, 
$43,388.40 
Haggerty-Messmer Co. 
$294,083.48 

Peter Kiewit Sons' 
$2 ,497,405.98 


Co. 


Const. 


Co; 


Co. 


Fred Strandberg Const. 
$27,612.05 


Nilson-Smith Const. 
$1,779,498.92 
Huckaba Const. 
$453,561.46 


Pipestone Const.Co. 
$34,694.45 

Holland Const. Company 
$630,182.65 


Kiely Const. Co. 
$455,010.34 

Kiely Const. Co. 
$49,125.00 


G,GS,PMB,Dr.,Sign & 

dual 133.0', dual 

23345"; av294,5" & 

a 284.5' PCB's 

Fencing 

Fencing 

Landscaping 

Lighting 

Delineation 
1-304.0' PCB 


G,GS,PMS,Dr.,Sign 
& Strs. 


Fencing 
Dual 273.0' PCB 
G,GS,CSS,PMB,CP, 


Lighting, Sign, A 
294.5', a dual 254.5! 
a dual 200.5' PCB's 
Fencing 


G,GS & PMB 

Dual 206.5', a dual 
138.0". “dual 11625", 
2-111.5' PCB's 


Fencing 


G,GS,PMB,Sign & Dr. 


G,GS,PMB & Surf. 


Crush & Stockpile 


— — 


6/26/67 


6/26/67 
10/30/67 
8/24/67 
8/24/67 
10/27/67 
10/27/67 
11/30/65 
11/30/65 
5/23/67 


6/26/67 


6/26/67 


6/26/67 


6/26/67 


6/26/67 


10/25/66 


7/24/67 


10/24/67 


300 Cal 
Days 


30 Cal. 
Days 
30 Cal, 
Days 
5/31/68 


90 Cal. 
Days 
60 Cal. 
Days 
150 Cal 
Days 
400 Cal 
Days 
30 Cal. 
Days 
250 Cal 
Days 
400 Cal 
Days 


30 Cal. 
Days 


380 Cal 
Days 
275 Cal 
Days 


30. Gal, 
Days 
250 Cal 
Days 


220 Cal 
Days 
60 Cal. 


Days 
rays 


OP 
F 7/25/67 -- byt 
8/7/67 -- -- 
Not Started 
10/6/67 Poor 9 
10/6/67 -- -- 
Not Started 
. Not Started 
, 3/14/66 -- 15 
3/14/66 Completed 
10/20/67 
‘ 8/23/67 =< 7 
; 7/17/67 -- 60 
8/8/67 -- oo 
; 7/20/67 ~= 58 
: 7/31/67 Good 6 
8/2/67 “= 3 
A 3) fi OFF 22 47 
: 9/19/67 Good 22 
Not Started 
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Division 22-30 ~ Bozeman 
I-IG 90-6(22)305 U-1 1,388 
Bozeman~Northside Sec, 
I-I1G 90-6(22)305 U-2 ~oe 
Bozeman~Northside Sec. 


I=IG 90-6(22)305 U-3 1.388 
Bozeman-Northside See. 


S 182 (4) 7.435 
Manhattan~East 

ROW F 217 (8) 1.611 

_Gardiner-Livingston 


DISTRICT THREE - GREAT FALLS 


co@beucrton REPORT - 10/31/67 (Cont'd) 


Wickens Bros. 
$592,364.77 
Sletten Const. Co. 
$651,284.95 


U. S. Steel Corp. 
$34,848.20 
Maronick Const. Co. 
$788,318.70 

Kober Const. Co. 


Division 31-30 ~ Great Falls 


I 15-4 (25) 218 U-1 2.699 

& F 238 (10) 
Wolf Creek-North 

I-1IG 15-4(26)221 U-1l 7.233 
Craig-No. & So, 

I-IG 15-4(26)221 U-2 7.233 
Craig-No.& So. 

I 15-4(28)228 U-1 22626 
Stickney Creek-No. 

I 15-4 (28) 228 U-2 2.626 
Stickney Creek=No. 

I 15-4 (30) 210 8.165 
Sieben-Wolf Creek 

I 15-4 (32) 218 9.932 
Wolf Creek-No. Sec. 

I 15-5 (23) 234,U-1 4.502 
Hardy Creek-South 

I 15-5 (23) 234 U-2 cee 
Hardy Creek=South 

I 15=5 (23) 234 U-3 4.502 
Hardy Creek=-South 

I 15=5(26)271 U-1, 2.042 


I-IG 15-5(31)273 U-1l, 2.990 
I-IG 315=5(3)272 U-1, 0.573 
& U 388 (8) 
Great Falls-W., Sun River- 
Emerson Jet.-Great Falls 


Spur & Sun River-10th Avenue 


F&S Contracting 
$1,843,885.51 


F&S Contracting 
$3,644,743.90 
Bohleen Const, 
$44,596.00 
Schultz & Lindsay 
$1,418,267.64 


Bohleen Const. 
$21,618.10 


Bob Clark & Son Fencing 


$15,658.37 

Nelson Bros. Const. 
$69, 837,82 

Zook Bros. Const.Co. 
$3,765,041. 73 
Riklin Const. Co. 
$259,682.86 

Junior W,. Tschache 
$43,406.10 
McLaughlin, Inc. & 
Nilson=-Smith Const. 
Sa 1768057 <L7 


® 


G & Dr. 8/24/67 


Dual 351.0' Steel, 8/24/67 
Dual 188.0' & Dual 
143.0' PCB Structures 


Fencing 8/24/67 
G,GS,PMB, Dr. & 10/25/66 
Structures 

Fencing 7/18/67 


G,GS,PMS,Dr.,Signs 10/30/64 

& Strs. 

G,GS,PMS,Dr.,Sign 8/25/65 

& Strs. 

Fencing 8/25/65 

G,GS,PMB,Dr.,1-4 5/23/67 
lane & 1-2 Lane 

(93.0' ea.) CB's 

Fencing 5/23/67 
Seeding 3/28/67 

Seeding & Landscape 8/24/67 

G,GS,PMB,Sign & Dr. 6/22/66 
183.0' & Dual 6/22/66 

209.5' PCB's 

Fencing 6/28/66 

G,GS,CSB,Conc. L/22/65 


Pav. ,PMS,Dr,Signs 
& 3 Cone. U.P.'s 
(239.5' ,296.0° & 317.5") 


300 Cal. 
Days 
250 Cal. 
Days 


30 Cal. 
Days 
250 Cal. 
Days 
60 Cal. 
Days 


350 Cal. 
Days 


450 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days : 
11/15/67 


5/31/68 


400 Cal. 
Days 
250 Cal. 
Days 

30 Cal. 
Days 
500 Cal, 
Days 


e 
9/19/67 + Fair -- 
9/21/67 Fair 10 
Not Started 
11/22/66 Fair 26 


Not Started 


11/16/64 Completed 
10/12/67 
9/7/65 Fair si 
10/8/65 -- -- 
7/14/67 =Fair 20 
7/26/67 =-- -- 
10/9/67 Completed 
10/27/67 
10/19/67 Fair 3 
8/4/66 Good 60 
7/29/66 Completed 
9/28/67 
8/30/66 Fair 1 
3/15/65 Good 2, 


11 


78 


Th. 


40 


99 


oy 


a O\at\e _fass2 0) taged tals ee 
4 Pod 4 GO Meo TESS 
Or piss? qzet less! .2 .0  8@t,t0 
fe , Of BAG AES x 3Q8. 
eee é uit A ox aoe) ou ,ta0eD ZsisorsM  gbk % 
$2 OT SFE, 887¢ 
iia Mt of 
"i We 
me ; : 2 [i pee 
pel ie gens .O2 8 ae 
Nae ‘y Sag et x oth ma} CER ip ee 
ff : ae 
a Ta, Ht. ees S£6 8. Pell onernee 
> “ Sid .o-dgetd oa 
a 29 asa,s ied sabe Pies 
=> 7 5 
y - + 5 tT 
te 2 a ‘ 
: if { Gs vd POS IEG Soe 4 Fk BEX KE } 
OL. dO, £88 ° _ dtvo8-stoad. 
en, pai .alingusdaM 860.8 fa ITSO 
ft ayes lacwl Ading-noefllM O00@,0), feu, EVSCIE DE Bod 
wot € 2 TH NEOeBTI £8 ENRAO fad aaa 


MONTHLY cot RUCTION REPORT - 10/31/67 | 
Division 31-30 - Great Falls 


® 


I 15=5(26)271 U-2, 2,042 U. S. Steel Corp. Fencing 1/22/65 250 Cal. 6/2/65 == 4 99 

Tame wOS=5(31)273 U-2, 2.990 $92,431.41 Days 

imerst5=5(3)272 U-3 0.573 
Great Falls-W., Sun 
River-Emerson Jct. & 
Great Falls Spur 

I-IG 15=5(33)237 =e2 Sletten Const. Co. Dual 739.17' 3/22/66 425 Cal. 4/18/66 Good 20 92 
Hardy Creek-South $897,808.05 Structure Days 

I-IG 15-5(34)270 0.159 Interstate Contrs. 663.9' Conn. 8/9/66 120°cal 8/23/66 Completed 
Central Ave.-Gt.Falls Conn. $178,932.22 GS,PMB & Dr. Days 10/3/67 

E 5-5, (36), 267° % 11.210 Rainbow Elec. Company Lighting 3428) 67 120 Cals 8/8/67 Good 12 22 

I 315-5 (4) 268 $154,247.74 Days 
Gore Hill-Emerson Jct. 
& Great Falls Spur 

F645 (12) 0.356 Cave Const., Inc. G,BS,Channelization 2/21/67 60 Cal. 5/24/67 o@ -- 80 
Great Falls-Armington $41,934.21 Sign & Lighting Days 

F 73.(5) .U-1 11.121 F&S Contracting Co. G,GS,PMS 9/28/67 280 Cal. 10/16/67 Fair 4 O23 
Riceville-Armington $1,626,976.37 Days 

F 73e(5).U=2 2-5 Waddell Const. Co. 1-164.0', 1-181.5' 10/27/67 200 (Gala Not Started 
Riceville-Armington $388,191.41 1-163.0' & 1-158.0' PCB's Days 

U 224 (10) 0.414 Nilson-Smith Const. G,GS,PMB & Dr. 11/22/66 “120 Cal. 4/4/67 Fair 2 99 
Central Ave.-W.-Gt.Falls $214,289.15 Days 

WU 224.¢13) 0.414 Rainbow Elec. Company Lighting 7/21/67 90 Cal. 7/31/67 oo -- 20 
Central Ave.-W. $21,581.20 Days 
Great Falls 

S 312 (5) De SIT Nilson-Smith Const. G,GS,PMS & Dr. 9/27/66 150 Cal. 10/18/66 Completed 
Great Falls-North $629,092.02 22 Days __10/26/67 

Division 32-30 - Havre 

LSI 15-8 (2) 387 one N.L.Garrick Const.Co. Rest Area & 2/21/67 180: Cal. 4/17/67 Poor 9 90 
Sweetgrass Rest Area $101,589.65 Beautification Days 

F 152(9) & S 217(2) 6,685 Schultz & Lindsay G,GS,BSS & PMB 7/21/67 250 Gaile 10/9/67 Good 36 5 
Harlem=Dodson $995,136.69 Days 
& Zurich-No. 

ROW F 190 (5) U-3 5.858 Walter Mackin & Son Fencing 1/24/67 90 Cal. S/1L9/67 Hair Z 87 
Birch Creek-Browning $9,316.10 Days 

F 190 (8) 5.858 Hilde Const.Co., Inc. G,GS,PMB & Dr. 11/22/66. 200 Cal. 5/9/67 Good 17 74 
Birch Creek-Browning $616,318.09 Days 

S 193 (9) 9.444 Baltrusch Const.Co. G,GS,PMB & Dr. 7/26/66 150 Gal. 9/20/66 Completed 
Valier=Cut Bank $406, 387.46 Days 10/26/67 

S 193 (10) 9,557 Peter Kiewit Sons Co. G,GS,PMS & 9/26/67 180 Cal. 10/9/67 =< LL 0 
Valier-Cut Bank $779,953.39 1-91.5' PCB Days 

S' 222(6)4& S.245(3) 12.509 Holland Const.Co,. PMB & 101.5! 8/22/67 12.0 5Ga ie 9/29/67 Fair 10 LO 
Gildford-No, & So. $250,653.68 & Apprs. Days 
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Division 32=30 = Havre 


ROW S 237 (5) Dieo39 
Oilmont-East 

S237 (6) 5.339 
Oilmont=East 

F 252 (19) Uel 5.125 
Fort Benton-Havre 

S 430 (3) U-l 3.605 


Chinook-Southwesterly 


DISTRICT FOUR = GLENDIVE 


Division 41-30 = Glendive 


F-FG 86 (30) Dp ZOn 
Miles City=-No. Dak. Line 


F 86 (32) 6.442 
Miles City=No.Dak. Line 

I 94-6 (10) 213 0.381 
Glendive-E. & W. 

I-IG 94-6(12)212 U-1 1.609 
Glendive-E. & W. 

I=IG 94-6(12)212 Ue2 1.012 
Glendive-E. & W. 

I 94-6 (13) 213 oo 
Glendive-E. & W. 

T-IG 94-6(14)209 U-1 8.470 


& U 199 (8) 
Glendive-E. & W. & 
Merrill Ave.-Glendive 
I-IG 94-6(14)209 U-2 
Glendive-E. & W, 


I-IG 94-6(14)209 U-3 
Glendive-E. & W. 
T-IG 94-6(14)209 U=4 coe 

Glendive-E. & W. 


I=IG 94-6(14)209 U-5 6,697 
Glendive-E. & W, 

F 245 (19) 6.856 
Glendive-Sidney 

F 246 (18) 0.050 
Circle-Glendive 

F 247 (20) T2022 
Jordan-Circle 

F 256 (24) Uel 9,754 


GrassrangeeJordan 


MONTHLY cAM@tauctton REPORT = 10/31/67 (Cont'd) 


$1,246, 626.92 


® 


Bohleen Const. Fencing 

$2,682.40 

Winslow Const. Co. G,GS,PMB,Dr. & 
$394,706.12 a 70' PCB Bridge 
Baltrusch Const.Co. G,GS,PMB & Dr. 
$352,125.63 

Wickens Bros. G,GS, PMB & Dr. 
$270,143.55 ee ee, Rasa 
Richardson Const.Co. G,BBS,PMB & a 
$786,389.86 213.0' PC Overpass 
Richardson Const.Co. G,GS,BSS,PMB & Dr. 
$679,049.68 

Sletten Const.Co. 2,013" Str 
$1,559,034.45 

Brasel & Sims Const. G & Dr. 

$755,309.36 

Walter Mackin & Son Fencing 

$5,881.50 

Sletten Const. Co. 1.9730! “Str. 
$1,518,248.38 

Northern Improvement Co. G,GS,PMB,Sign & 
$2,919,399.90 l-dual 219.0' PCB 
Northern Improvement Co. 2-188.0', 1-279.5', 
$7575.37. L3 2-142.0', 1-289.5' & 

2-255.0' PCB's 

Northern Improvement Co. 2-780.6' PCB 
$728,681.64 

Sletten Const. Co. 1=352,5', ledwal 22 
S518, 765.477 &-l=213.0" PCBs 

U. S. Steel Corp. Fencing 

$104,217.57 

Gus M. Albert G,GS,PMB,Dr. & 
$704,007.13 131.0, &-131,5° 2PCB 6 
Sletten Const. Co. 267.0' Steel Brdg.- 
$109,131.00 (Widening) 

Harry Norgaard Co. G,GS, & RMB 
$176,257.28 

Hilde Const.Co.,Inc. G, GS & PMB 


2 


5/23/67 45 Cal, 10/5/67 Completed 
Days 10/18/67 

5/23/67 150 Cal. 6/19/67 Good 19 78 
Days 

9/28/65 270 Cal, 12/6/65 Completed 
Days 9/1/67 

10/25/66 220, Gals 11/3/66 =o =e 98 

__Days eras = 

5/23/67 21:0: Cal. 6/21/67 Fair 55 By 
Days 

10/25/66 250 Cal. 4/10/67 =o oe 56 
Days 

5/24/66 450 Cal. 6/22/66 Good 23 64 
Days 

1/26/67 200 Cal. 5/5/67 Good 40 83 
Days 

1/24/67 30: Cal, Not Started 
Days 

1/24/67 425 Cal. 2/3767 Fair 13 49 
Days 

10/27/67 400 Cal, Not Started 
Days 

9/28/67 S330 Cal, Not Started 
Days 

9/28/67 300 ‘Cal, Not Started 
Days 

', 10/27/67 270.Cal. Not Started 
Days 

10/27/67 30 Cal. Not Started 
Days 

7/26/66 220. Cal. 8/18/66 Completed 
Days 10/16/67 

8/24/67 225 Gals 9/27/67 Fair 5 13 
Days 

6/26/67 90 Cal. 8/1/67 Fair 15 49 
bays 

8/24/67 250 Cal. 9/19/67 Good 39 il 
Days 
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Division 41-30 = Glendive 


S398 (3) 


6.093 


N. of -Plevna=Baker — 


Division 42=30 = Wolf Point 


S 


15 (14) 
Poplar-Flaxville 


62987 


Gal84(1)', ‘CIF 155(1),1.261 
CJF 240(1) & CJF 333(1) 

W. of Wolf Point-N.Dak. Line, 
Glasgow-W. & Grassrange-Malta 


S 


S 


84 (34) oo 
W. of Wolf Point- 
No. Dak. Line 
142(10) & S 335(8) 
Malta-Saco & 
Saco-Cole South 
142(15) & F 148(11) 7.595 


Malta-Saco & Saco-East 


4.865 
9.844 


387 (3) oon 
Sprole Siding-So. 

438 (3) 10.307 
Bainville-N. 


& West-Froid 


Division 43-30 - Miles City 


I 


as 
YS 


94-3 (12) 76 Ue-l 72156 
Rosebud County Line-E. 
94-3 (12) 76 U-2 elas 
Rosebud County Line-E. 


I-IG 94-3(13)83 U-1l Te007 
Forsyth-West 

I-IG 94-3(13)83 U-2 =o 
Forsyth-West 

I-IG 94-3(13)83 U-3 7.007 
Forsyth-West 

I 94-3 (15) 76 14.165 
Rosebud Co. Line-E. 

GJE~t35 :CL) 03397 

S 323 (14) 30.587 
Colstrip-Forsyth 

F 407 (3) 8.767 


Wyoming Line-Biddle- 
Broadus 


vonraty cM@@reuction REPORT - 10/31/67 (Cont'd) 


Oil Field Serv.Co.,Inc. 
_SE70;200,38 


Gus M. Albert,Contr. 
$258,035.45 
Zekay, Inc. 
$13,109.50 


Walter Mackin & Son 
$89,786.90 


R.J.Sundling & Son 
& Wickens Bros. 

Tow Be ass i Oy By fo 
Strandberg Const. & 
$143,761.08 


N.A.Nelson Const.Co. 
$15270,.555, 64 

Gus M.Albert, Contr. 
$682,347.93 


Joe Mayo & Son, Inc. 
S1,066,218.29 
Hasse Cathodic,Lta. 


$32,063.42 


Peter Kiewit Sons' Co. 


51,262, 576620 
W.P.Roscoe Company 
$308,563.80 

Hasse Cathodic,Ltd. 
$34,539.85 
Nelson Bros. 
$5,969.90 


Empire Sand & Gravel 
Peter Kiewit Sons' Co. 


$217,577.46 
Brasel & Sims Const. 
$779,023.20 


Const.CGo; 


G,GS, PMB & Dr. 


Screening 


90.0' CB & Struc. 
Plate Pipe 


G,GS,PMS & Dr. 


Guard Rail, Widen 
Bridge End Apprs., 
Delineators and 
2-90.0' Structures 
1,056.0' Steel 
Bridge & Apprs. 
G,GS & PMB 


G,GS,PMS,Sien,Dr. 
& S&C Str. 
Fencing 


G,GS,PMB & Dr. 


143.0', 394.0' & 
219.5" PCBs 
Fencing 


Seeding 


Screening 
G,RMS,Dr.,S&C & 
Br. (91.5') 
G,GS & PMB 


4/25/67 


U5 0nGalks, 


Da 


Ss — 


7/6/67 Poor 19 


5/23/67 £507Cal, 7/20/67 Poor 34 
Days 

6/26/67 5/31/68 Not Started 

5/23/67 100 Cal. 6/7/67 Completed 
Days 10/17/67 

2/15/66 220: Galz 4/2/66 o= == 
Days 

10/27/67 7/15/68 Not Started 

6/20/67 325 Cal, 8/1/67 Good -- 
Days 

10/24/67 180 Cal. Not Started 
Days 

4/27/66 300 Cal. 6/15/66 Completed 
Days 10/19/67 

4/27/66 30 Cals 8/2/66 Completed 
Days 9/29/67 

7/26/66 300 Cal. 8/23/66 Fair 30 
Days 

7/26/66 275.Gal, 8/18/66 Completed 
Days 10/13/67 

7/26/66 530 <Galy, 10/4/66 == == 
Days 

8/24/67 30 Cal.s 10/10/67 Completed 
Days 10/16/67 

6/26/67 5/31/68 Not Started 

4/25/67 150 Cal. 5/22/67 Completed 
Days LOV27 767 

6/26/67 250 Cal. 7/19/67 Fair 29 
Days 
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MONTHLY CONSTRUCTION REPORT = 


DISTRICT FIVE ~ BILLINGS 


Division 51-30 - Billing 


Ss 


@iny53) C1) 0.114 
Billings-Pompey's Pillar 
LSI 90-8 (3) 443, 6.411 


ile 


90-8 (41) 444 & 


LSF 2-228 (2) 


Hoe 


& 


I 


Te 


& 


Te 


T= 


Billings Interchange 
to Highway U.S. 87 


90-8 (26) 451 U-L 3,581 
I 94-1 (14) 0 U-1 0.679 
Lockwood-Pinehill 

& Pinehill-Huntley 

90-8 (26) 451 U-3 3.581 
I 94-1 (14) 0 U-2 0.679 


Lockwood-Pinehill 

& Pinehill-Huntley 

90-8 (37) 447, --- 
90-8 (46) 452 & 

187 (15) 

So. 27th St. Inter. 

& the Lockwood Flats 
Inter.-Billings 

90-8 (45) 443, --- 
223 (23). & § 192 (8) 

W. Billings Inter. 


94-1 (11) 1 U-1 6.141 
Pinehill-Huntley 

94-1 (11) 1 U-3 6,141 
Pinehill-Huntley 

94-1 (13) 7 U-l 7.401 
S 422 (4) 
Huntley-Ballantine 

94-1 (13) 7 U-2 6.542 
Huntley=Ballantine 

IG 94-1(17)13 U-1 23,152 


I 94-1 (19) 1 
Pinehill-Ballantine & 
Ballantine-Pompey's Pillar 
NG Ol~ (Lt) 13 U<2 == 
Ballantine-Pompey's Pillar 
Me OGet CLT) 13 Wed == 
Ballantine-Pompey's Pillar 


10/31/67 (Cont'd) 


Hasse Cathodic, Ltd. 
$3,296.00 

Spragues, Ine. 
$233,818.01 


Schultz & Lindsay 
$1,462, 874.38 


W.P. Roscoe Company 
$73,577.26 


Midland Elec. Company 
$49,275.00 


Midland Elec. Co. 
$106,416.30 


Peter Kiewit Sons' 
S252 703252438 

W.P. Roscoe Company 
$35,706.20 

S. Birch, Ine. 
$1,744,966.83 


Kober Const. Co. 
$34,949.00 

S. Bireh, Ines 
$2,971,294 612 


Riklin Const. Co. 
$563,877.08 
Riklin Const. Co, 
$466,134.41 


Screening 


Sprinklers, Land- 
scraping & Seeding 


G,GS,PMS,Dr. & 
Sign 


Fencing 


Lighting 


Lighting & Signing 


G,GS,PMS ,Sign,Dr. 
& Delineation 
Fencing 


G,GS,PMS,Dr. & 
Structures 


Fencing 


G,GS,PMS,Sign & 
2-111.5' PCB 


2=128;0', 1=60,0! 

& 1-461.7' PCB's 

2-153.5', 123.0’, 
=276.0" 5, 1-359." 
1-75.0' PCB's 


6/26/67 


4/4/67 


11/30/65 


11/30/65 


8/24/67 


8/24/67 


11/30/65 
11/30/65 


9/27/66 


0/27/66 


9/28/67 


9/28/67 


9/28/67 


5/31/68 


120 Cal. 
Days 


350 Cal. 
Days 


30 Cal. 
Days 


90 Cal. 
Days 


120 Cal. 
Days 


350 Cal. 
Days 

30 Cal, 
Days 
300 Cal. 
Days 


BO rGaily, 
Days 
300 Cal. 
Days 


270 Cal. 
Days 
270 Cal. 
Days 


Not Started 


5/18/67 Fair 


12/15/65 Fair 


3/30/66 == 


Not Started 


10/16/67) == 


3/21/66 
2/28/66 


11/4/66 


11/18/66 
10/16/67 
10/18/67 Fair 


Not Started 
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Division 51-30 - Billings 


T=IG 94-1 (17) 13 U=4 Fred Strandberg Const. Feneing 9/28/67 30 Cal. 10/19/67 Fair | es 
Baliantine-Pompey’s $68,022.12 Days 
Pillar 10.469 

IT 94-2 (11) 67 U-l 9.900 S, Bireh, Ine: G,GS,PMS,Dr.-& 4/27/66 300 Cal. 6/27/66 Fair ig 96 
Hysham=-Sast $1,679,426.95 Structures Days 

I 94-2 (LL) 67 Uez 9.900 Hasse Cathodic,Ltd. Fencing 4/27/66 30 Cal. 7/25/66 Completed 
Hysham-East $46,799.48 Days 10/25/67 

L 94-2 (12) 67 9.900 Nelson Bros. Const. Seeding & Landscape 8/24/67 5/31/68 10/13/67 <== oe 50 
Hysham-East Sec. $7,642.68 

S 289 (9) ore Long Const.Co.,Inc. Struc. Plate Culv. 7/18/67 60 Cal. 8/2/67 Completed 
So. of Roscoe $24,067.60 Approaches Days 10/2/67 

F 296 (17) 0.845 Empire Sand & Gravel G,Dr.,GS, PMB,D 5/23/67 Z00uCa i. 6/27/67 Good 26 59 
Billings-Lavina $339,626.61 & Beautification Days 

F 296 (18) 1.034 Midland Elec. Co. Lighting 9/28/67 60 Cal. Not Started 
Billings-27th St.SE S27 5950.50 Days 

ROW S 322 (8) 7.632 George Rakes, Inc. Fencing 6/20/67 30.Cal; 8/1/67 Good 5 83 
Hardin-Sarpy $20,596.65 Days 

S 322 (9) 7.632 Maronick Const. Co. G,GS,PMB & one 6/20/67 150 ‘Cal, 7/31/67 Good 25 a2 
Hardin-Sarpy $791,583.24 915° PCB Days 

S367 (5) 0,825 Husman Bros., Inc. G,GS,PMB,Dr. & 9/27/66 300° Gat, 10/20/66 Good 9 47 
Custer-Myers Bridge-Hysham $646,836.06 Strs. & Apprs. Days 

U 386 (8) woe Yellowstone Elec. Co. Lighting 8/24/67 90 Cal. Not Started 
Billings-13th St. $11,366.95 Days 

S433 (3) 7.882 R.J.Studer & Sons Co. G,GS,PMB & one 35.0' 7/18/67 225 Cal. 8/15/67 Good 28 sy 
Laurel-No. $635,740.69 Steel Bridge & one Days 

151.5" PCB wee 

Division 52-30 - Lewistown 

Bee. (15) 6.513 R.J.Sundling & Son, G,GS,PMB & Dr. 10/25/66 280 Cal. 2/28/67 Good o= 59 
White Sulphur Springs- Inc. & R.J.Sundling Days 
Harlowton $647,696.82 

F 26(8), F 333(33), son Skinner Enterprises Traf.Cont. Devices 3/28/67 45° Cai Not Started 

F 33(7), & F 235(34) $9,228.87 Days 
Jcts. N, of Grass Range 
W. of Roundup, W. of Moore 
& East of Roy 

F 108 (133 1.739 R.J.Studer & Sons Co. G, GS & PMS 9/28/67 150 Cal. Not Started 
Billings-Roundup $324,942.08 Days 

F 256 (24) Ue2 one F.L.Flynn Company U3ig5" PCB 8/24/67 100 Cai. Not Started 
Grass Range-Jordan $69,362.64 Days 

E256 (27) 0.246 Francis M, Tindall SPP & 91.5' PCB 6/26/67 [50.Cal 8/9/€ Psit 6 35 

_._Grass Range-Jordan $145,635.43 one: Se ays one ee eel 
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November 1, 


MONTHLY PROGRESS REPORT 


1967 
DIRECT FEDERAL CONSTRUCTION 
MONTANA 
% Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work pletion Date Used Amount 
GNP 1-C9 Going to the Sun Road, approxi- 0,95 Grade, base, pre- Waddell Construction Company 
mately 33 miles to the north and mix surfacing, $247,641.50 
easterly of West Glacier, Montana tunnel widening 
Completed October 10, 1967 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 -Gr.,; select surf, 7A, 70 Bud King Construction Company 
5.346 miles along the southerly bank May/68 $574,470.00 
of the Clark Fork River to a junction 
with US Highway 190A 
FHP 32-2(1) US 89, approximately 6 miles northerly 0.459 Grade, base, bit. Watters Construction Company 
from Neihart, Montana paving, bridge $186,838.00 
Completed October 18, 1967 
FHP 42-3(1) US 191, begins 5 miles south of 9,269 Grade, base, bit. 97 110 R. J. Sundling & Sons 
Gallatin Gateway, thence 9.3 miles plt. mix Oct /67 $278,860.89 
southerly 
FHP 45-3(1) SH 449, 33 miles southerly of Ennis 7.4 Grading, base 84 72 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (Inter- bit. paving Aug/68 $593), 677.00 
41(2) Wye thence southerly on US 287 to mittent) 
West Yellowstone 
FHP 53-1(1) US 212, 7.0 miles east of Ashiand and 5.422 Pe. mix 80 44 Schultz and Lindsay Construction Co. 
extending 15.122 miles toward Broadus Nov/67 $308,744. 70 
FHP 57-1(1) Begins approximately 10 miles easterly 45 Grade, base, bit, 94 96 N. A. Nelson Construction Company 
of Libby, Montana, and extends easterly ple. Mix, bridse Nov/67 $1,663),354.25 
4.528 miles along the river bank 
ERFO 44(2) US 2, Essex - Summit 2 2. Gr., base, bit. Naranche & Konda Construction Company 
plt. mix, bridges S$1,/11,109.80 
Completed October 16, 1967 
ERFO 44(3) US 2, Essex - Summit, 29 miles east 0.141 Bridge i) 47 E. F. Matelich Construction Company 
and south of West Glacier Winter shutdown Sept/68 $555,876.00 
ERFO 44(4) US 2, begins 24 miles southeast of 2.975 Gr., base, bit. N. L. Garrick Construction Company 
West Glacier, 2.8 miles southeast Dit. mix Huson Logging Company 
to the Walton Ranger Station Contract awarded October 24, 1967 S571, 505.00 
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MONTANA HIGHWAY COMMISSION 


CONSTRUCTION DIVISION 
MONTHLY CONSTRUCTION REPORT 
“Month Ending - November 30, 1967 OA DRIADIA VWF 
Project Number Contractor and Contract Date of Work Pro- Men He: 
and Location Mileage Bid Price Type ____ Awarded Compl. Began gress Emp. Comp. _ 
DISTRICT ONE = MISSOULA 
Division 11-30 - Missoula 


EST /90=2 (2) .105 ~o- Nelson Bros.Const. Co, Landscaping 8/24/67 5/31/68 10/2/67 Poor Z 24 
VanBuren Inter. in SOL. 154.52 
Missoula-Bonner Sec. 

I 90-2 (27) 103 U-1 3.466 Zook Bros. Const. G,GS,PCC & Strs. 5/26/65 “00 Cals 6/26/65 Completed 
Missoula-Urban 52 520,09 b,65 Days 11/3/67 

I 90-2 (27) 103 U-2 3.466 U. S, Steel Corp. Fencing 5/26/65 30 Cal. 8/24/65 -- -- 96 
Missoula-Urban $42,542.35 Days 

I 90-2 (34) 104 0.760 N. L, Garrick Const. Storm Sewer P1217 67 120 Cal. 8/30/67 -- -- 56 
Urlin Ave.-Inter- $129,805.94 Days 
change-Clark Fork 

I 90-2 (40) 102 & -- Allen Electric Lighting 9/28/67 90 Cal. Not Started 

I 90-2 (41) 104 $30,696.50 Days 


Grant Creek & Orange 
St. Interchanges 


F 215 (16) U-1 72488 Zook Bros. Const. G, GS, PMS & Dr, 11/23/66 300 Cal. 12/1/66 -- -- 74 
Lolo-Missoula $2,159,556.90 Days 

F 215 (16) U-2 --- Mahnomen Pile Drvg. Structure 11/7/66 200 Cal, 9/13/67 Fair a. ie 
Lolo-Missoula $294, 764.78 Days 

Bo C17) --- Rainbow Elec. Co. Lighting 7/26/67 30 Cal. 8/14/67 zo Sess 
Jets. of Hwys. $10,691.80 Days 
93 & 12 & County Road 

UF 219 (27) 22236 M & S Construction G,GS & PMB 8/24/67 180 Cal, 10/2/67 Fair 4 24 
Missoula-Broadway St. $714,446.28 Days 
& Northwest Road 

F219 (29) 1.807 Washington Const. Co, G,GS,PMS & Lighting 10/27/67 150 Cal. 11/24/67 -- 2 0 

S-SG 224 (6) & S 224 (10) $417,459.50 Days 


Reserve St,-Inter. 
& W. of Missoula 


US-USG 224 (5) --- Hightower & Lubrecht Structure 12/16/66 240 Cal, 3/2/67 Fair 6 92 
Reserve St.-W. of Missoula $224,458.08 Days 

ROW F 237 (23) 6.575 Donald L. Morgan Fencing 9/26/67 30 Cal. 10/24/67 Good -- 84 
Bonner-Ovando $1,623.75 Days 

EB 237, (24) 2.624 Bud King Const. Co, 449.5" Str., Gr, 5/31/66 300 Cal, 7/13/66 -- -- 93 


Bonner-Ovando $637,921.95 Days 
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MONTANA c: @rrverron REPORT - 11/30/67 (Cont'd) 


Division 11-30 - Missoula 


F 


S 


237 (25) 6.575 
Bonner- Ovando 
431 (3) 1.0 


So. of Hamilton 
No. & East Road 


SMP 3299-67 So 


Various 


Division 12-30 - Kalispell 


F 


LSF 1-257 (2) 


S 


S 


S 


S 


102 (4) & F 270 (12)--- 
Whitefish So, Jct. & 

Big Fork No. Jct. 

PeaZ. 
Kalispell-W, Glacier 


404 (5) 2.441 
Kalispell-So. Loop 
410 (4) 6.565 


NW of Troy-Yaak River 
Rexford 


424 (3) Qe 1D 
Potson-N, & W, 
424 (4) 2.094 


Polson-N, & W, 


SMP 1599-67 Se 


DISTRICT TWO - 
Divison 21-30 - Butte 


QRH HW 


Flathead, Lake, Lincoln 


__& Sanders Counties 


BUTTE 


15-1 (24) 17 U-1 2.560 
Lima-Dell 
15-1 (24) 17 U-2 5.560 
Lima-Dell 
15-2(22)123 U-1 5.607 


115-2(5)126 U-1 
90-4(15) 216 U-1 
U 70 (16) 


Washington Const. Co, 
$985,348.20 

Mahnomen Pile Drvg. 
$442,097.48 


9g 


G,GS,PMS & PMB 


G,GS,PMB & Const. 


Ruffier Const. Co.,Inc. Crushing & Stock 


124,374.00 


Skinner Enterprises 
$9,275.45 


Skinner Enterprises 
$61,303.13 

Washington Const. Co. 
$357,619.62 

Grant Const. Compancy 
$377,528.99 
Zook Bros. Const. 
$247,960.81 
Zook Bros. 
$286,910.09 
Ruffier Const. Co, 
$134,856.00 


Const. 


Peter Kiewit Sons' 
$948 ,936.58 

Gabriel Hoyland 
$29,835.30 

Peter Kiewit Sons' Co, 
$1,693,578.11 


Butte-W., Butte-Spur, Butte-West 


Via Iron St.-Butte 
15-2(22)123 U-2 
115-2(5)126 U-2 
I 90-4(15) 216 U-2 
Butte-West & Butte Spur 


5.282 


Bohleen Const, Company 


$42,513.50 


ilin 


Flashing Beacons & 


Highway Lighting 
Beautification 
G,BSS & PMB 


Aggregate Surf. 
& PMS 


G,GS,PMS & Dr, 
G,BBS,GS & PMB 


Crush & Stockpile 


G,GS,PMS,DR, & 
108.0' PCB 
Fencing 


PMS ,PAR, G,GS 


Fencing 


9/28/67 225 Cal. 10/30/67 Fair 10 13 
Days 

8/24/67 280 Cal. 9/18/67 Good 38 = 338 
Days 

10/24/67 100 Cal. Not Started -- -- 
Days 

2/21/67 45 Cal. 10/4/67 Completed -- -- 
Days 11-15-67 

4/25/67 159 Cal Not Started 
Days 

6/20/67 150 Cal. 7/31/67 Winter Shutdown 41 
Days 11/4/67 

7/1/65 160 Cal. 9/21/66 Winter Shutdown 93 
Days 9/21/67 

1/24/67 150 Cal. 3/21/67 -- -- 81 
Days 

7/18/67 125 Cal. 8/8/67 Winter Shutdown 56 
Days 11/9/67 

1/24/67 180 Cal. 3/17/67 Completed 
Days 11/14/67 

9/27/66 200 Cal. 10/19/66 Completed 
Days 11/20/67 

9/27/66 30 Cal. 10/20/66 -- 2 98 
Days 

11/22/67 250 Cal. Not Started 
Days 

11/22/67 30 Cal, Not Started 
Days 
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MONTHLY _: STRUCTION REPORT - 11/30/67 (Cont'd) 
Division 21-30 - Butte 
I-1G 15-3(8)177 U-1 
& S 412 (6) 
Montana City-N,. & W.3 
Montana City-E, Helena; 
Lewis & Clark Co, Line & 
Permanente Cement Plant 


6.083 Zook Bros., Const. Co. 


$2,907,061. 20 


I-1G 15-3(8) 177 U-2 5.552 Fred Strandberg Const. 
Montana City-N, & W, $39,771.20 

I 15-3(15)173 U-1 3.509 Zook Bros. Const. Co. 
Clancy-N. & S. $1,789,207.81 

I 15-3€15)173 U-2 32569 Kober Const. Company 
Clancy-N. & S, $28,581.90 

LSI 15-4 (1) 183 wae Neison Bros. Const, 
Lewis & Clark Co. Line-No. $105,465.69 

I 15-4 (35) 184 soe Allen Electric 
Capitol Interchange-Helena $48,006.00 

F 43 (24) 50.6 Skinner Enterprises 
Wi sdom-Divide $9,342.00 

F 43 (25) U-1 2.745 F & S&S Contracting Co. 
Wisdom- Divide $661,353.19 

H-43 (25). U-2 ooo E.F. Matelich Const. Co, 


Wisdom-Divide 

I-I1G 90-4(13) 209 U-~1 6.953 
Ramsay-E, & W, 

I 90-5(14) 275 ooo 


$177,496.62 
Naranche & Konda 
$2,031,684.89 
Haggerty-Messmer Co. 


Three Forks-West $294,083.48 
I 90-5(16)272 U-1 & 4,359 Peter Kiewit Sons! Co. 
I-IG 90-6(21)275 U-1 $2,497 ,405.98 


Three Forks-W, & E, 


I 90-5(16) 272 U-s 4.359 Fred Strandberg Const. 

I-1G 90-6(21)275 U-2 $27,612.05 
Three Forks-West 

I 90-5 (17) 250 U-1 4,899 Nilson-Smith Const. 
Cardwell-West $1,779 ,498.92 

I 90-5 (17) 250 U-2- --- Huckaba Const, 
Cardweli-West $453,561.46 

I 90-5 (17) 250 U-3 4.899 Pipestone Const, Co, 
Cardweli-West $34,694.45 

U 249(17) & F 214(6) 2.466 Holland Const. Company 
Broadwater to Helena $630,182.65 


via Euclid Avenue 


gy 


G,GS,PMB,DR. ,S 
dual 133.0', d 
233.5', a 294, 
a 284,51 PCB's 


Fencing 


ign & 
ual 
5° & 


G,GS,PMS ,Sign & 


Fencing 
Landscaping 
Lighting 


Delineation 


. G,GS & PMS 


1-304.0! PCB 
G,GS,PMS,Dr.,S 
& Strs,. 

Dual 273.0: PC 


G,GS ,CSS ,PMB,C 


ign 


B 


P 


Lighting, Sign, A 


294.5', a dual 254.5! 


a dual 200.5’ 
Fencing 


G,GS & PMB 


PCB's 


Dual 206.5', a dual 


138.0', dual 1 
Fencing 


to." 


G,GS,PMB,Sign & Dr, 


6/26/67 
Days 


6/26/67 
11/30/67 
10/30/67 
8/24/67 
8/24/67 
10/27/67 
11/22/67 
10/27/67 
11/30/65 
5/23/67 


6/26/67 


6/26/67 


6/26/67 
6/26/67 
6/26/07 


10/25/66 


300 Cal, 


30 Cal. 
Days 

330 Cal. 
Days 

30 Cal. 
Days 
5/31/68 


90 Cal. 
Days 

60 Cal. 
Days 

180 Cal, 
Days 

150 Cal. 
Days 

400 Cal. 
Days 

250 Cal. 
Days 

400 Cal, 
Days 


30 Cal, 
Days 


380 Cal, 
Days 
275 Cal. 
Days 

30 Cal. 
Days 

250 Cal 
Days 


7/25/67 


8/7/67 


Fair 7p 


Fair ae 


Not Started 


Not Started 


10/6/67 Fair on 
10/6/67 Fair 4 
11/21/67 Fair 2 


Not Started 


Not Started 


3/14/66 
8/23/67 


Ti lLifod 


8/8/67 


7/20/67 
7/31/67 
8/2/67 


317/67 


Completed 
11/24/67 
Fair 14 


Winter Shut 17 
down 11/30/67 


Fair 67 
Good il 
Good 3 
Good 6 


30 


26 


Tit 


15 


13 


11 


28 


27 
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MONTHLY  Wsrrucrion REPORT - 11/30/67 (Cont'd) 


Division 21-30 - Butte 


F 281 (19) 1.015 Kiely Const, Co, 
Main St.-Twin Bridges $455,010.34 

SMP 4799-67 ses Kiely Const. Co. 
Various 


$49,125.00 


Division 22-30 - Bozeman 

I-1G 90-6(22) 305 U-1 1.388 Wickens Bros. 
Bozeman -Northside Sec, $592,364.77 

I1-IG 90-6(22) 305 U-2 Sletten Const. Co. 
Bozeman-Northside Sec, $651,284.95 


I-IG 90-6(22) 305 U-3 1.388 U.S. Steel Corp. 


Bozeman-Northside Sec. $34,848.20 

S 182 (4) 7.435 Maronick Const. Co. 
Manhattan- East $788 , 318.70 

ROW F 217 (8) 1,611 Kober Const. Co, 


Gardiner-Livingston _ $6,892.00 


DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 
I-1G 15-4(26) 221 U-1 7.233 F&S Contracting 


Craig-No. & So. $3 ,644,743.90 

I-1G 15-4(26)221 U-2 7,233 Bohleen Const. 
Craig-No.& So, $44,596.00 

I 15-4028) 228 U-1 2.626 Schultz & Lindsay 
Stickney Creek-No, $1,418 ,267.64 

I 15-4(28) 228 U-2 2.626 Bohleen Const. 
Stickney Creek-No, $21,618.10 

I 15-4 (32) 218 9.932 Nelson Bros. Const, 
Wolf Creek-No, Sec, $69,837.82 

I 15-5 (23) 234 U-1 4.502 Zook Bros. Const, Co. 
Hardy Creek-South $3,765,841.73 

I 15-5 (23) 234 U-3 4,502 Junior W, Tschache 
Hardy Creek-South $43,406.10 


I 15-5(26)271 U-1 2.042 McLaughlin, Inc. & 
I-1G 15-5(31)273 U-1 2.990 
1-1G 315-5(3)272 U-1 0.573 
& U 388 (8) 
Great Falis-W,,Sun River- 
Emerson Jct.-Great Falls 
Spur & Sun River-10th Avenue 


Nilson-Smith Const, 
$3,178,057.17 


® @ 

G,GS,PMB & Surf. 7/21/67 220 Cal. 9/19/67 Good 16 79 
Days 

Crush & Stockpile 10/24/67 60 Cal. 11/30/67 
Days 

G & Dr, 8/24/67 300 Cal. 9/19/67 =Fair 45 45 
Days 

Dual 351.0’ Steel 8/24/67 250 Cai. 9/21/67 Fair 13 6 

Dual 188.0! & Dual Days 

143.0' PCB Structures 

Fencing 8/24/67 30 Cal, Not Started 
Days 

G,GS,PMB,Dr., & 10/25/66 250 Cal. 11/22/66 Winter Shut- 96 

Structures Days down 11-21-67 

Fencing 7/18/67 60 Cal. 9/11/67 Completed 
Days 11/21/67 

€;Gs.,PMS,DR,, Sing 6/25/65 450 Cal. 9/7/65 Completed 

& Strs. Days 10/30767 

Fencing 8/25/65 30 Cal. 10/8/65 Poor 2 99 
Days 

G,GS,PMB,Dr., 1-4 5/23/67 300 Cal. 7/14/67 = Fair 23 eZ 

land & 1-2 Lane Days 

(93.0' ea.) CB's 

Fencing 5/23/67 30 Cal, T/20/6)- Beir ee 52 
Days 

Seeding & Landscape 8/24/67 5/31/68 10/19/67 Good 2 54 

G,GS,PMB,Sign & Dr. 6/22/66 400 Cal. 8/4/66 Poor 30 78 
Days 

Fencing 6/28/66 30 Cal, 8/36/66 Poor 1 44 
Days 

G,GS,CSB, Conc. 1/22/65 500 Cal. 3/15/65 Completed 
Days 11/28/67 


Pav. 9 PMS »Dr. 9 Signs 
& 3 Conc, U.P.'s 
(239.5', 296.0! & 317.5!) 
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MONTHLY. | 
Division 31-30 - Great Falls 


I 15-5(26) 271 U-2, 2.042 

I-1G 15-5(31) 273 U-2 2.990 

I-1G 315-5(3)272 U-3 0.573 
Great Falls-W,., Sun 
River-Emerson Jct, & 
Great Fails Spur 

I-IG 15-5(33) 237 = 
Hardy Creek-South 

I. 15-5 (36) 267 & 

I 315-5 (4) 268 
Gore Hill-Emerson Jct. 
& Great Falls Spur 

F 64 (12) 0.356 
Great Falls-Armington 

F 64 (13) 0.227 
Great Falls- 
Armington 

ROW F 73 (4) 
Riceville- 
Armington 

F 73° (5) U=1 
Riceville-Armington 

F 73 (5) U-2 =o- 
Riceville-Armington 

U 224 (10) 0.414 
Central Ave,.-W,-Gt.Falls 

U 224 (13) 0.414 
Central Ave, - W. 
Great Falls 


11.210 


11.121 


tE.i2i 


Divison 32-30 - Havre 
LST 15-8 (2) 387 sos 
Sweetgrass Rest Area 


F 15209) & 217(2) 6.685 
Har lem- Dodson 
& Zurich-No, 

ROW F 190 (5) U-3 5.858 


Birch Creek-Browning 

F 190 (8) 52858 
Birch Creek- Browning 

ROW S 193 (8) 93557 
Valier-Cut Bank 


TRUCTION REPORT - 11/30/67 (Cont?d) 


U.S, Steel Corp. 
$92,431.41 


Sletten Const. Co. 
$897 ,808.05 

Rainbow Elec. Company 
$154,247.74 


Cave Const., Inc. 
$41,934.21 

N, L, Garrick Const, 
$100,042.02 


Bohleen Const. 
$21,519.00 


F&S Contracting Co, 
$1,626,976437 

Waddell Const. Co, 
$388,191.41 
Nilson-Smith Const, 
$214,289.15 

Rainbow Elec. Company 
$21,581.20 


N. L. Garrick Const. Co. 


$101,589.65 
Schultz & Lindsay 
$995,136.69 


Walter Mackin & Son 
$9,316.10 


Hilde Const. Co., Inc. 


$616,318.09 


Bob Clark & Son Fencing Co, 


$20,908.20 


9 


Fencing 1722/65 

Dual 739.171 Steel 3/22/66 

Structure 

Lighting 3/28/07 

G,BS,Channelization 2/21/67 

Sign & Lighting 

Structural Drainage 11/28/67 
Fencing 11/21/67 
G,GS,PMS 9/28/67 

1-164,0', 1-181.5! 10/27/67 


1-163,0? & 1-158.0' PCB's 


G,GS,PMB & Dr. 11/22/66 
Lighting 7/21/67 
Rest Area 2/21/67 
Beautification 
G,GS,BSS & PMB 7/21/67 
Fencing 1/24/67 
G,GS,PMB & Dr, 11/22/66 
Fencing 11/21/67 


250 Cal. 
Days 


425 Cal. 
Days 
120 Cal. 
Days 


60 Cal, 
Days 
120 Cal, 
Days 


60 Cail. 
Days 


280 Cal, 
Days 
200 Cal. 
Days 
120 Cal. 


6/2/65 -- -- 
4/18/66 Fair 5 
8/8/67 Faiz 8 
5/24/67 Completed 
11/14/67 


Not Started 


Net Started 


10/16/67 Fair 33 
11/10/67 Fair 17 
4/4/67 os == 
7/31/67 oo ao 
4/17/67 Poor 3 
10/9/67 Winter Shut- 
down 11/28/67 
5/19/67 Completed 
11/6/67 
5/9/67 Winter Shut- 


down 10-20-67 
Not Started 
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MONTHLY : | 


Division 2-30 - Havre 


STRUCITON REPORT = 11/30/67 ‘Cont ’d) 


i ) 


Winter Shut- 
dewn 11/22/67 
Winter Shut- 
down 10/26/67 
Winter Shut- 
down 11/1/67 


Winter Shut- 


11/15/67 
Winter Shut- 
11/8/67 

Poor 3 
Fair 24 


Good Ze 
Winter Shut- 
down 11/18/67 


Fair Ul 


Fair 


Win ter 
dewn 11/21/6 
Winter Shut- 


Shut Sad 


S 193 (10) 9.557 Peter Kiewit Sons Co, G,GS,PMS & 9/26/67 180 Cal, 10/9/67 
Valier-Cut Bank $779,953.39 I-91,5% PCB Days 

S 222(6) & S 245(3) 12,509 Holland Const, Co, PMB & 101.5 PCB 8/22/67 120 Cal, 9/29/67 
Gildford-No, & So, $250,653.68 & Apprs. Days 

5S 237 (6) 5.339 Winslow Const, Co. G,GS,PMB,Dr, & 5/23/67 150 Cal, 6/19/67 
Oi lmont-East $394,706.12 a 705 PCB Bridge Days 

S 430 (3) U-1 3.605 Wickens Bros, G,GS,PMB & Dr, 10/25766 220 Cal. 11/3/66 

__ Chinook-Southwesterly $270,143.55 a ne eee a ee ___Days 

DISTRICT FOUR - GLENDIVE 
Division 41-30 - Glendive 

S 42 (9) 6.643 Yonker, Inc. Grade & GS 11/21/67 150 Cal. Not Started 
Jordan-NW $338,941.94 Days 

F FG 86 (30) 5.281 Richardson Const, Co, G,BBS,PMB & a 5723767 210 Cal, 6/21/67 
Miles City-No, Dak, Line $786,389.86 213.0' PC Overpass Days 

F 86 (32) 6.442 Richardson Const. Co. G,GS,BSS,PMB & Dr, 10/25/66 250 Cal, 4/10/67 
Miles City-No. Dak. Line $679,049.68 Days 

I 94-6 (10) 213 0.381 Sletten Const, Co, 2,013! Str. 5/24/66 450 Cal. 6/22/66 
Glendive-E, & W, $1,559,034.45 Days 

I-1G 94-6(12)212 U-1 1,609 Brasel & Sims Const. G & Dr, 1/26/67 200 Cal. 5/5/67 
Glendive-E, & W, $755,309.36 Days 

I-IG 94-6(12)212 U-2 1.012 Walter Mackin & Son Fencing 1/24/67 30 Cal, Not Started 
Glendive-E, & W, $5,881.50 Days 

I 94-6 (13) 213 --- Sletten Const. Co, 1,973.0' Str. 1/24/67 425 Cal. 2/3/67 
Glendive-E, & W, $1,518,248 .38 Days 

I-1G 94-6(14) 209 U-1 8.470 Northern Improvement Co, G,GS,PMB,Sign & 10/27/67 400 Cal. 11/10/67 

& U 199 (8) $2,919,399.90 i-duai 219,0' PCB Days 
Glendive-E, & W, & 
Merrill Ave. - Glendive 

L-1G 94-6(14) 209 U-2 --- Northern Improvement Co, 2-188.0', 1-279.5' 9/28/67 $30 Cal, 1i/i6/o7 
Glendive-E, & W, $757,378.13 2-142,.0?, 1-289.51 & Days 

2-255,.0! PCB's 

T_IG 94-6(14) 209 U-3 --- Northern Improvement Co, 2-780,6' PCB 9/28/67 300 Cal. 11/7/67 
Glendive-E, & W, $728,681.64 Days 

Lt-IG 94-6(14)209 U-4 --- Sletten Const, Co, 1-352.5', I-dual 228°?10/27/67 270 Cal, Not Started 
Glendive-E, & W, $518,765.77 & 1-213.0' PCB's Days 

T-I1G 94-6(14) 209 U-5 6.697 U.S. Steel Corp. Fencing 10/27/67 30 Cal. Not Started 
Glendive-E, & W. $104,217.57 Days 

F 246 (18) 0.050 Sletten Const, Co, 267.0? Steel Brdg. 8/24/07 225 Cal. 9/27 /6 
Circle-Glendive $109,131.00 (Widening Days 

F 247 (20) 1,022 Harry Norgaard Co, G,GS & RMB 6/26/67 90 Cal. 8/1/67 
Jordan-Circie SLIOs2571¢20 Days 


down 11/13/07 
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MONFHLY ¢€ 


Division %1-30 - Glendive 


F 256 (24) U-1 9.754 
Grassrange-Jordan 
S 398 (3) 6.093 


Division 42-30 - Wolf Point 
S-15.(14) 


CIF 84(1), CIF 155(1), 1,261 


N. of Plevna-Baker 


6.987 
Poplar-Flaxville 


CIF 240(1) & CJF 333(1) 
W. of Wolf Point-N,Dak, Line 
Glasgow-W, & Grassrange-Malta 


142(10) & S 335(8) 4,865 
Malta-Saco & 9.844 
Saco-Cole South 

142(15) & F 148(11) 7,595 
Malta-Saco & Saco-East 


387 (3) --- 
Sprole Siding-So. 
438 (3) 
Bainville-N,. 

& West-Froid 


10,307 


Division 43-30 - Miles City 
F 47(5) & F 198(8) =a 


Ts 
Te 


CJE 135 (1) 


S 


Broadus-Olive & 
Ekalaka-Baker 

1G 94-3(13)83 U-1 
Forsyth-West 

IG 94-3(13)83 U-3 7,007 
Forsyth-West 


7.007 


0.397 
Forsyth-Miles City 

259 (4) --- 
Rosebud-Carters- 

ville & East 

407 (3) 8.767 
Wyoming Line-Biddle- 
Broadus 


e TRUCTION REPORT - 11/30/67 (Cont'd) 


Hilde Const.Co.,Inc. 
$1,246 626.92 

Oil Field Serv.Co.,Inc. 
$170,200.38 


Gus M, Albert,Contr. 
$258,035.45 
Zekay, Ince 
$13,109.50 


R.J.Sundling & Son 
& Wickens Bros 
$673,117.75 
Strandberg Const. & 
$143,761.08 


N.A.Nelson Const.Co,. 
$15.270,555.64 

Gus M, Albert, Contr, 
$682,347.93 


Richardson Const. Co, 
$42,439.53 


Peter Kiewit Sons! Co, 
$1,282,378.26 

Hasse Cathodic, Ltd, 
$34,539.85 


Empire Sand & Gravel 
$4,463.00 


Charles M, Smith, Contractor 


$496,430.93 


Brasel & Sims Const, 
$779,023.20 


9 
G,GS & PMB 


G & GS 


G,GS,PMB & Dr, 


Screening 


G,GS,PMS & Dr. 


Guard Rail, Widen 
Bridge End Apprs., 
Delineators and 
2-90,0' Structures 
1,056.0! Steel 
Bridge & Apprs. 
G,GS & PMB 


8/24/67 


4/25/67 


5/23/07 


6/26/67 


2/15/66 


10/27/67 


6/20/67 


10/24/67 


Flasher Installation 11/22/67 
G,GS,RMB & Traffic Signals 


& Sign 
G,GS,PMB & Dr, 


Fencing 
Screening 


682.03'Steel 
Bridge 


G,GS & PMB 


7/26/66 
7/26/66 
6/26/67 


Lig2Zi/o7 


6/26/67 


250 Cal, 
Days 
150 Cal, 
Days 


150 Cal, 
Days 
5/31/68 


220 Cal, 
Days 


7/15/68 


325 Cal, 
Days 
180 Cal. 
Days 


100 Cal, 
Days 


300 Cal. 
Days 

30 Cal. 
Days 
5/31/68 


350 Cal, 
Days 


250 Cal. 
Days 


9/19/67 Winter Shut- -- 29 
down 11/22/67 
7/6/67 Completed 
11/1/67 
7/20/67 Winter Shut- 


11/14/67 
Not Started 


4/2/66 Completed 


11/25/67 
Not Started 
8/1/67 Good 26 


11/6/67 Winter Shut- 


11/20/67 


Not Started 


8/23/66 Completed 
11/22/67 

10/4/66 Completed 
11/16/67 


Not Started 


Not Started 


7/19/67 Good 3D 
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MONTHLY cc @rucrion REPORT - 11/30/67 (Cont'd) 


DISTRICT FIVE - BILLINGS 


Division 51-30 - Billings 


CJF 53 (1) 0.114 
Billings-Pompey's Pillar 
LSI 90-8 (3) 443, 6.411 


iL 


90-8 (41) 444 & 


LSF 2-228 (2) 


(Cea 


Re 


Hy HH 


m4 HH so 


Cont 


a 


nie 


& 


ie 


te 


Billings Interchange 
to Highway U.S. 87 
90-8 (26) 451 U-1 
I 94-1 (14) O U-1 
Lockwood-Pinehill 
& Pinehill-Huntley 
90-8 (26) 451 U-3 3.581 
I 94-1 (14) O U-2 0.679 
Lockwood-Pinehill 

& Pinehill-Huntley 

90-8 (37) 447 == 
90-8 (46) 452 & 

Sy (C15) 

SOac27th St. Inter. 

& the Lockwood Flats 
Inter.-Billings 

90-8 (45) 443 -<-- 
228 (23) & S 192 (8) 

W. Billings Inter. 


3.581 
0.679 


94-1 (11) 1 U-1 6.141 

Pinehill-Huntley 

94-1 (11) 1 U-3 6/141 

Pinehill-Huntley 

94-1 (13) 7 U-1 7.401 

S 422 (4) 

Huntley- Ballantine 

94-1 (13) 7 U-2 6.542 

Huntley- Ballantine 

IG 94-17) 13 U-1 23,152 


I 94-1 (19) 1 
Pinehill-Ballantine & 
Ballantine-Pompeys Pillar 
IG 94-1 (17) 13 U-2 


Ballantine-Pompey's Billar 


IG 94-1 (17) 13 U-3 --- 


Hasse Cathodic, Ltd. 
$3,296.00 

Spragues, Inc. 
$233,818.01 


Schultz & Lindsay 
$1,462 ,874.38 


W.P. Roscoe Company 
Piss5l le2o 


Midland Elec. Compancy 
$49,275.00 


Midland Elec. Co. 
$106,416.30 


Peter Kiewit Sons’ 
2520 lL ee32e55 

W.P. Roscoe Company 
$35,706.20 

S, Birch, Ine. 
$1,744,966.83 
Kober Const. Co, 
$34,949.00 

Ss Birehy, Inc, 
$2,971,294. 12 


Riklin Const. Co, 
$563,877.08 


Riklin Const. Co. 


Ballantine-Pompey's Pillar $466,134.41 


rs) 


Screening 


Sprinklers, Land- 
scraping & Seeding 


G,GS., PMS, Dr, & 
Sign 


Fencing 


Lighting 


Lighting & Signing 


G,GS,PMS ,Sign,Dr. 
& Delineation 
Fencing 


G,G,SPMS ,Dr. & 
Structures 


Fencing 


G,GS,PMS ,Sign & 
2-11. 2CB 


2-108 0", 
& 1-461.7' PCB's 
2-153.5', 123.0! 
1-276.0', 1-259.0' 
& 1-75.0' PCB's 


1-60.0' 


6/26/67 


4/4/67 


11/30/65 


11/30/65 


8/24/67 


8/24/67 


11/30/65 
11/30/65 


9/27/66 


9/27/66 


9/28/67 


9/28/67 


9/28/67 


5/31/68 


120 Cal, 
Days 


350 Cal. 
Days 


30 Cal. 
Days 


90 Cal, 
Days 


120 Cal. 
Days 


350 Cal. 
Days 
30 Cal. 
Days 
300 Cal. 
Days 


30 Cal. 
Days 
300 Cal, 
Days 


270 Cal. 
Days 
270 Cal. 
Days 


Not Started 


5/18/67 


12715/65 


3/30/66 


11/2767 


10/16/67 


3/21/66 
2/28/66 


11/4/66 


11/18/66 


11/16/67 


10/18/67 


11/7/67 


Fair shall 


Completed 
1722/67 


Completed 
11/29/67 


Fair Se 


Fair ») 


Completed 
11713767 
Completed 
11/14/67 
Winter Shut- 
11/28/67 


Fair 2 


Good 8 


Fair 12 
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13 
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MONTHLY @:: RUCTION REPORT 
Division 51-30 - Billings 


I-IG 94-1 (17) 13 U-4 
Ballantine-Pompey's 


Pillar 10.469 
I 94-2 (11) 67 U-1 9.900 
Hysham- East 
I 94-2 (12) 67 9.900 


Hysham-East Sec. 
LSF 106 (1) 
Red Lodge-Rockvale Rd. 


E296 (17) 0.845 
Billings-Lavina 
F 296 (18) 1.034 


Billings-27th St. SE 


ROW S 322 (8) 28632 
Hardin-Sarpy 

5S 322 C9) ene 
Hardin-Sarpy 

Ss 367 (5) 0.825 


Custer-Myers Bridge-Hysham 
U 386 (8) 

Billings-13th St. 
S 433 (3) 

Laurel-No. 


7-802 


Division 52-30 - Lewistown 
Bes (C15) 6.513 
White Sulphur Springs 
Harlowton 
Be 260¢8), F 333(33) --- 
F 33(7), & F 235(34) 
Jcts. N. of Grass Range 
W, of Roundup, W. of Moore 
& East of Roy 
F108 (13) 
Billings- Roundup 
P-256 (24) U-2 --- 
Grass Range-Jordan 
Bezoo (27) 
Grass Range-Jordan 


1.739 


0.246 


11/30/67 (Cont'd) 


Fred Strandberg Const. Fencing 9/28/67 30 Cal. 
$68,022.12 Days 
S. Birch, Inc. G,GS,PMS,Dr. & 4/27/66 300 Cal. 
$1,679 ,426.95 Structures Days 
Nelson Bros. Const. Seeding & Landscape 8/24/67 5/31/68 
S7564268 
Long:Const.: Co., Inc. Safety Rest Area 12/1/67 150 Cal, 
$80,561.55 Days 
Empire Sand & Gravel G,DR.,GS,PMB,D 5/23/67 200 Cal. 
53395626,61 & Beautification Days 
Midland Elec, Co. Lighting 9/28/67 60 Cal. 
$27,950.50 Days 
George Rakes, Inc. Fencing 6/20/67 30 Cal. 
$20,596.65 Days 
Maronick Const. Co. G,GS,PMB & one 6/20/67 150 Cal. 
$791,583.24 91,5" PCB Days 
Husman Bros., Inc. G,GS,PMB,Dr. & 9/27/66 300 Cal. 
$646 ,836.06 Strs. & Apprs. Days 
Yellowstone Elec. Co. Lighting 38/24/67 90 Cal, 
$11,366.95 Days 
R.J. Studer & Sons Co. G,GS,PMB & one 35.0! 7/18/67 225 Cal. 
$635,740.69 Steel Bridge & one Days 
151.5% PCB 
R.J. Sundling & Son, G,GS,PMB, & Dr. 10/25/66 280 Cal. 
Inc. & R.J. Sundling Days 
$647,696.82 
Skinner Enterprises Traf. Cont. Devices 3/28/67 45 Cal. 
$9 228.87 Days 
R.J. Studer & Sons Co, G,GS & PMS 9/28/67 150 Gal. 
$324,942.08 Days 
F.L.Flynn Company 131.5" PCB 8/24/67 100 Cal. 
$69,362.64 Days 
Francis M, Tindall DEP ow 915° PGB 6/26,67 150 Cal. 
$145,635.43 Days 


10/19/67 Fair 


6/27/66 Completed 
Ligl7/ 67 
10/13/67 ~o 


Not Started 


6/27 267 Poor 
11/15/67 
8/1/67 os 
P73l7 eo) Good 


10/20/66 Poor 


Not Started 


8/15/67 Good 
2/28/67 Fair 
11/21/67 Fair 
12/14/67 air 
11/8/67 Fair 
8/9/67 Fair 
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FHP 42-3(1) 
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45-2(1), ERFO 
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FHP 57-1(1) 


ERFO 44(3) 


ERFO 44(4) 


MONTHLY PROGRESS REPORT 
DIRECT FEDERAL CONSTRUCTION 
MCNTANA 


15 miles ezst of St. Regis easterly 5,345 
5.346 miles along the southerly bank 

of the Clark Fork River to a junction 

with US Highway 10A 


US 191, begins 5 miles south of 9.269 
Gallatin Gateway thence 9.3 miles 

southerly 

SH 449, 33 miles southerly of Ennis 7.4 
easterly 23 miles to the Duck Creek (inter- 
Wye thence southerly on US 287 to mittent) 


West Yellowstone 


US 212, 7.0 miles east of Ashland and a Roiewe Wars 
extending 15.122 miles toward Broadus 


Begins approximately 10 miles easterly 4.5 
of Libby, Montana, and extends easterly 
4.528 miles along the river bank 


US 2, Essex - Summit, 29 miles east 0.141 
and south of West Glacier 


US 2, begins 24 miles southeast of 25975 
West Glacier, 2.8 miles southeast 
to the Walton Ranger Station 


® 


=4 


Grade, base, bit. 
pit. mix 


Completed November 15, 1967 


Grading, base 


bit. 


PLE. 


Grade, 


paving 


mix 


Completed November 16, 1967 


oas 


@, bit. 


plt. mix, bridge 


Suspended - minor painting remaining 


Bridge 


Winter shutdown 


Est. 


% Work 


109 


92 
July/68 


95 
Nov/67 


75 
Sept /68 


2 
oct /68 


Com-= 
pietion Date 


Completed and Percent 
Time 
Used 


&3 


120 


80 


100 


47 


November 30, 1967 


Contractor 
and Contract 
Amount 


Bud King Construction Company 
£574 .470.00 


R. J. Sundling & Sons 
$278,860. 80 


Robert V. Burggraf Company 
$593,677.00 


Schultz and Lindsay Construction Co. 
$308,744.70 


N, A. Nelson Construction Company 
$1,663,354.25 


E. F, Matelich Construction Company 
$555,876.00 


N. L. Garrick Construction Company 
Huson Logging Company 
$571,505.50 
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2 ‘ & MONTANA HIG COMMISSION B 
: CONSTRUCTIS% DIiVISTON 
MONTHLY CONSTRUCTION REPORT 
Month Ending - December 31, 1967 Jf 3 CEEE. PPTRAIII4 WE as Se eee ; _ 
Project Number Contractor and Contract Date of Work Pro= Men /s 
and Location Mileage Bid Price _ = Aype _Awarded Compl. _—iBegan ss gress Emp. Comp. 
DISTRICT ONE - MISSOULA 
Division 11-30 - Missoula 
LSI 90-2 (2) 105 --- Nelson Bros. Const. Co. Landscaping 8/24/67 5/31/68 10/2/6/ ~~ -- as] 
VanBuren Inter. in Sih 154.552 
Missoula-Bonner Sec. 
I 90-2 (27) 103 U-2 3.466 U. S. Steel Corp. Fencing 5/26/65 30 Cal. 8/24/65 Completed 
Missoula-Urban $42,542.35 Days 12/18/67 
LE 90-2 (34) 104 0.760 N, L. Garrick Const. Storm Sewer 7/21/67 20" Gale 8/30/67 -- -- 56 
Urlin Ave.-Inter- $129 805.94 Days 
change-Clark Fork 
~ 90-2 (40) 102 & --- Allen Electric Lighting 9/28/67 90: Cal. Not Started 
I 90-2 (41) 104 $30,696.50 Days 
Grant Creek & Orange P 
St. Interchanges 
F 2E5.e(16) 1U-1 7.488 Zook Bros. Const. G,GS,PMS & Dr. 11 /23/'66-.300 Cal. 1271766 ~- -- 74 
Lolo-Missoula $2, 159,556.90 Days 
BE 215-16), U=2 -o- Mahnomen Pile Drvg. Structure 11/7/66 200 Cal. 9/13/67 Good Li 23 
Lolo-Missoula $294,764.78 Days 
REALS OCLT ) --- Rainbow Elec. Co. Lighting 7/26/67 30 Cal. 8/14/67 -- -- -- 
Jets, of Hwys. $10,691.80 Days 
93 & 12 & County Road 
UF 219 (27) 2, 230 M & S Construction G,GS & PMB 8/24/67 180 Cal, 10/2/67 Fair 5 26 
Missoula- Broadway $714,446.28 Days 
St. & Northwest 
F Ale (29) 1.807 Washington Const. Co. G,GS,PMS & Lighting 10/27/67 150 Cal 11/24/67 Winter Shutdown 26 
S-SG 224(6) & S 224(10) $417,459.50 Days 12/12/67 
Reserve St.-Inter. 
& W. of Missoula 
US-USG 224 (5) -o- Hightower & Lubrecht Structure 12/16/66 240 Calc 3/27/67 =° = OZ 
Reserve St.-W. of Msla. $224 ,458,08 Days 
ROW F 237 (23) 6.575 Donald L. Mogan Fencing 9/26/67 30rGaly 10/24/67 =~ == 84 
Bonner-Ovando Sir,6025-. 1) Days 
F 237 (24) 2.624 Bud King Const, Co. 4490. 5' StryGr. 5/31/66 300 Cal. 7/13/66 oo 2e 93 
Bonner=Ovando $637,921.95 Days 
BE 237n(25) 6.575 Wasnington Const. Co. G,GS,PMS & PMB 9/28/67 225 Cal. 10/30/67 Winter Shutdown 4 
Bonner-Ovando $985,348.20 Days 12/5/67 
§ 431 (3) 1.0 Mahnomen Pile Drvg. G,GS,PMB & Const. 8/24/67 280 Cal. 9/18/67 Fair 7 43 
So. of Hamilton $442,097.48 Days 
No, & East 
F 9999 (5) U-1 0.024 Western Sign Corp. Traf, Signals, GC; 12/28/67 8/1/68 Not Started 


& S 218 (10) GS & PMB 


Missoula Sts, 


$60,395.30 


a 


an PRGERT SS _ 


PAV Le GOs CaS 
RE 3: 


JoAy1° 


“ fqnoe bsbrsw! 


09 ,$ano9 .2078 aoe fom ae 
Se, def, [8S 
fam fi COVESNG gntoned - «gio Iset2 .8 G. 
Sve Ge ke SRS 

1 OLY dhs v Yowsd area? .Jzro0 Aorrrad oF HW 
Sve AC. 208 ese 
Vo\es anitiory sttiosli naflis =a 
0c .d009 .0f4 


" i MT .eD.<o tanod ,eeTd dooh Sealy 
O€ dct, CET 28 

wfeu wGe Oo ed Siutsitte gvy@ siit ssmondsh sds 
a BY Aah ACLS 


ce acTrinaid od .9sigd wodniss tat ‘ 
08. 19d .Ofe :  ByYWH te 

bso ytnued 2 & 

Es .§ (XSi 


oe yswbso xf =6. 


A. CIA (OF)Ass 2.3 Cope 
; -TaI0T- 92 oy 
sluoea iM 
Loli UTS TIS fsatdud 3 teworde i es LANG 
G0, 8cad, acces -slaM to .W+.98 
Mt trad 230M .f hlened eve. ne ’ 
2T 80 080 
1 , 20, .%c0 "e  By Sp Oo) ,Jeno0D gata bua SoS 
Ee. [88 VEse : 
emi. 20 3 .oJ ,12000 notgqokdanW etece 
OL. SAE cd8eE * a 
jero) 2 €M9.20.0 . | slit. psamoenodsM OF 
. 8a, T20, SHAS 


ogif ovestes 


® 


MONTANA COX 


STRUCTION REPORT = 12/31/67 


(Cont'd) 


Division 30 - Missoula a) 

SMP 3299-67 --- Ruffier Const.Co.,Inc, Crushing & Stock- 10/24/67 b00-Cal. Not Started 
Various Roads _____ $124, 374.00 piling _ eee DAS =e. a 

Division 12-30 - Kalispeli 

ESP01=257 (2) 1.521 Skinner Enterprises Beautification 4/25/67 150 Cal. Not Started 
Kalispell-W. Glacier $61,303.13 Days 

S 404 (5) 2.441 Washington Const. Co. G,BSS & PMB 6/20/67 150 Gal. VI3V/ 67 
Kalispell-So. Loop $357,619.62 Days 

S 410 (4) 6.565 Grant Const. Company Aggregate Surf. 71/1/65 160 Cal. 9/21/66 
NW of Troy-Yaak River $377 752899 & PMS Days 
RexfordS 424 (3) 2241S Zook Bros. Const. G,GS,PMS & Dr. 1/24/67 150° Cal: SHA ly sow 
Polson-N, & W. $247,960.81 Days 

S 424 (4) 2.094 Zook Bros. Const. G,BBS,GS & PMB 7/18/67 125. Cale 8/8/67 

_Polson-N. & W. S2865910}09 ee. oe = DGS 

DISTRICT TWO - BUTTE 
Division 21-30 - Butte 

T 15-1 (24) 17 U-2 5.560 Gabriel Hoyland Fencing 9/27/66 30 Cal, 10/20/66 
Lima-Dell $29,835.30 Days 

ies (22) 123 U-1, 5.607 Peter Kiewit Sons' Co. PMS, Partial G, 11/22) 67a 250" Gals Not Started 

mh “U5 2 .(5) 126 Ue, $1,693,578..11 GS & Structures Days 

T 90-4 (15) 216 U-1 

& U 70 (16) 

Butte-W., Butte-Spur, Butte-West 

Via Iron St.-Butte 

m W522 (¢22) 123 U-2, 5.282 Bohleen Const. Co. Fencing 11/22/67 30 Gal. Not Started 

I 115-2 (5) 126 U-2 $42,513.50 Days 

& I 90-4 (15) 216 U-2 
Butte-West & Butte Spur 

T=-I1G 15-3(8)177 U-1 6.083 Zook Bros. Const. Co. G,GS PMB,Dr.,Sign & 6/26/67 300 Cal. TE2Z5/ 67 

& § 412 (6) $2,.907,061.20 dual 133.0", dual Days 
Montana City-N. & W., 2390 508 2984 > C& 
Montana City-E. Helena, a 284,5' PCB's 
Lewis & Clark Co. Line & 
Permanente Cement Plant 

T-1G 15-3(8)177 U-2 5.552 Fred Strandberg Const. Fencing 6/26/67 30 Cal 8/7/67 
Montana City-N. & W. $39,771.20 Days 

I 15=3 (15) 173 U-1 3.569 Zook Bros. Const. Co. G,GS,PMS.Sign & 11/30/67 330 Cai Not Started 
Clancy-N. & S. $1,789,207.81 Structures Days 

I 15-3 (15) 173 U-2 3.569 Kober Const. Company Fencing 16/30/67 30 Cal Not Started 
Clancy-N, & S, $28,581.90 Days 

Sie i5a4 Cl) 83 one Nelson Bros. Const. Landscaping 8/24/67 5/31/68 10/6/67 
Lewis & Clark Co. Line-N, $105,465.69 

I 15-4 (35) 184 --- Allen Electric Lighting 8/24/67 90 Cal 10/6/67 
Capitol Inter.,-Helena $48,006.00 Days 


— = a er ee ne ee ee 


Winter Shutdown 


11/4/67 


Winter Shutdown 


9/21/67 


Winter Shutdown 
cere eA 


Completed 
12/7 167 
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MONTHLY CONS 
> Division | 


2/31/67 (Cont'd) 


F 43 (24) 50.6 Skinner Enterprises Delineation 10/27/67 60°Cal. L217 67 ~- -- 20 
Wisdom-Divide $9,342.00 Days 
F 43 (25) U-1 2.745 F & S Contracting Co. G,GS & PMS TIS22/67 “180 Cal. Not Started 
Wisdom-Divide $661,353.19 Days 
F 43 (25) U-2 o-- E.F.Matelich Const.Co. 1-304,0' PCB 10/27/67 150 Cal. Not Started 
Wisdom-Divide $177,496.62 Days 
i 90-5. (14) 275 --- Haggerty-Messmer Co. Dual 273.0' PCB 5/23/07 250 Cal: 8/23/67 -- -~ 16 
Three Forks-West $294,083.48 Days 
I 90-5(16)272 U-1 & 4.359 Peter Kiewit Sons' Co. 6G,GS,CSS,PMB,CP 6/26/67 400 Cal. 7/17/67 Winter Shutdown 29 
T-IG 90-6(21)275 U-1 $2,497,405.98 Lishtine, Sien, 2 Days 11/30/67 
Three Forks-W. & E. 294.5", “a dusk 254, 5° 
& dual 200.5' PCB's 
I 90-5(16)272 U-2 4,359 Fred Strandberg Const. Fencing 6/26/67 30 Cal. 8/8/67 -- -- rae | 
I-IG 90-6(21)275 U-2 $27,612.06 Days 
Three Forks-West 
I 90-5 (17) 250 U-1 4.899 Nilson-Smith Const. G GS & PMB 6/26/67 380 Cal. 7/20/67 Winter Shutdown 33 
Cardwell-West $1,779,498.92 Days 12/12/67 
I 90-5 (17) 250 U-2 --- Huckaba Const. Dual 206.5", a dual 6/26/67 215 Gal. 7/31/67 Fair » 3 
Cardwell-West $453,561.46 138.0"; dual 116.5" Days 
& 2-111.5' PCB's 
T 90-5 (17) 250 U-3 4.899 Pipestone Const. Co. Fencing 6/26/67 30 Cal, 8/2/67 -- -- 31 
Cardwell-West $34,694.45 Days 
U 249(17) & F 214(6) 2.466 Holland Const. Co. G,GS,PMB,Sign & Dr. 10/25/66 250 Cal. 3/7/67 -- -- 99 
Broadwater to Helena $630,182.65 Days 
via Euclid Avenue 
F 281 (19) 1.015 Kiely Const. Co. G,GS,PMB & Surf. 7/21/67 220 Cal, 9/19/67 -- -- 79 
Main St.-Twin Bridges $455,010.34 Days 
SMP 4799-67 --- Kiely Const.Co. Crush & Stockpile 10/24/67 60 Cal. 11/30/67 +=Fair 5 66 
__Various Roads __ 349,125.00 ee eee _Days2 2 a _— 
Division 22-30 - Bozeman 
I-IG 90-6(22) 305 U-1 1.388 Wickens Bros. G & Dr; 8/24/67 300 Gal. 9/19/67 -- == 50 
Bozeman-Northside $592,364.77 Days 
I-IG 90=-6(22)305 U-=2 oe= Sletten Const, Co, Dual 351.0' Steel, 8/24/67 250° Gal? 9/21/67 Fair 1 12. 
Bozeman-Northside $651,284.95 Dual 188.0' & Dual Days 
143.0' PCB Structures 
I-IG 90-6(22)305 U-3 1.388 U. S. Steel Corp. Fencing 8/24/67 30 Cal. Not Started 
Bozeman-Northside $34,848.20 Days 
S 182 (4) 7.435 Maronick Const, Co G,GS,PMB,Dr., & 10/25/66 250 Cal. 11/22/66 Winter Shutdown 96 
Manhattan-East 29/88.318.70 . ._._ Structures CS me, il /21/67 = 
DISTRICT THREE - GREAT FALLS 
Division 31-30 - Great Falls 
I-IG 15-4(26)221 U-2 7.233 Bohleen Const. Fencing 8/25/65 307Gale 10/8/65 Completed 
Craig-No. & So. $44,596.00 Days 12/5/67 
I-IG 15-4(26)221 U-3 7.233 Nelson Bros. Const,.Co. Guard & Med. Rail 12/28/67 L2Z0°CGal. Not Started 
Craig-No. & So. $168,320.90 & Emb, Protectors Days 
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MONTHLY C TRUCTION REPORT - 12/31/67 (Cont'd) 
Division 6}: - Great Falls 


& Zurich-No. 


I 15-4 (28) 228 U-1 2.626 Schultz & Lindsay G,GS.PMB,Dr.,4 Lane 5/23/67 300 Cal. 7/14/67 2° -- 22 
Stickney Creek-No. $1,418,267.64 & 2 Lane (93.0' ea.) CB's Days 

I 15-4 (28) 228 U-2 2.626 Bohleen Const. Fencing 5/23/67 30 Cal, 7/26/67 -- -- 52 
Stickney Creek-No. $21,618.10 Days 

I 15-4 (32) 218 9.932 Nelson Bros. Const. Seeding & Landscape 8/24/67 5/31/68 10/19/67 ~- -- 62 
Wolf Creek-No. $69 837.82 

Tees—-5 (23) 234°U-1 §4.502 Zook Bros. Const. Co. G,GS,PMB,Sign & Dr. 6/22/66 400 Cal. 8/4/66 =~ -- 78 
Hardy Creek-South $3,765; 841% 73 Days 

it5=5"'(23) 234 U-3 4.502 Junior W. Tschache Fencing 6/28/66 30 Cal. 8/30/66 -- -- 51 
Hardy Creek-South $43,406.10 Days 

I 15-5(26)271 U-2, 2,042 U.°S." Steel Corp. Fencing 1/22/65 250 Cal. 6/2/65 Completed 

T-IG 15-5(31)273 U-2 2.990 $92,431.41 Days 12 /6F 

& I-IG 315-5(3)272 U-3 0.573 
Great Falls-W., Sun 
River-Emerson Jct. & 
Great Falls Spur 

I-IG 15-5(33) 237 --- Sletten Const. Co. Dual 739.17' Steel 3/22/66 425 Cal; 4/18/66 -- -- 96 
Hardy Creek-South $897,808.05 Structure Days 

I 15-5 (36) 267 & 11.210 Rainbow Elec. Company Lighting 3/28/67 120 Cal. 8/8/67 Fair Z 41 

I 315-5 (4) 268 $154,247.74 Days 
Gore Hill-Emerson Jct. 
& Great Falls Spur 

F 64 (13) 0.227 N. L. Garrick Const. Struc. Drainage 11/28/67 120 Cal. Not Started 
Great Falls- $100,042.02 Days 
Armington 

ROW F 73 (4) 11,121 Bohleen Const. Fencing L216? 608Cal, Not Started 
Riceville- $21,519.00 Days 
Armington 

P7365)" U-1 1 ea zal F&S Contracting Co. G,GS,PMS 9/28/67 280 Cal. 10/16/67 Winter Shutdown 6 
Riceville-Armington $1,626,976.37 Days 11/24/67 

HY SECS). U=2 --- Waddell Const. Co. A 164.0', 181.5', 10/27/67 200 Cal, 117 10/67 Fair 7 13 
Riceville-Armington $388,191.41 163.0" & 158.0" PCB's Days 

U 224 (10) 0,414 Nilson-Smith Const, G,GS,PMB & Dr, 11/22/66 120) Cal, 4/4/67 -- = 99 
Central Ave.-W.-Gt.Falls $214,289.15 Days 

U 224 (13) 0.414 Rainbow Elec. Co. Lighting 7/21/67 ©6490. Cal, 7/31/67 -- == 20 
Central Ave.-W, S21, 581220 Days 

__Great Falls 7 ares __ 4 = a ; _— os Sek oe ont os 

Division 32-30 - Havre 

LSI 15-8 (2) 387 one N. L. Garrick Const. Rest Area Beaut. 2/21/67 1860 Cal. 4/17/67 Winter Shutdown 92 
Sweetgrass Rest Area $101,589.65 Days 10/24/67 

BE PS2 (9) S'S 2172) 6.685 Schultz & Lindsay G,GS,BSS & PMB T/2\5/ 67 250 Cal. 10/9/67 Winter Shutdown 22 
Harlem=-Dodson $995,136.69 Days 11/28/67 
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MONTHLY CONSTRUCTION REPORT - 12/31/67 (Cont'd) 


* Division / 


F 190 (8) 


5.858 


Birch Creek- Browning 


ROW S 193 (8) 
Valier-Cut Bank 

S 193 (10) 
Valier-Cut Bank 


TS) Mi) 


pppoe 


S 222(6) & S 245(3) 12.509 


Gildford-No. & So. 


D237 C6) Digs I9 
Oilmont-East 

S 430 (3) U-1 3605 
_Chinook-Southwesterly 


DISTRICT FOUR - GLENDIVE 


Division 41-30 - Glendive 


S 42 (9) 
Jordan-NwW 
F-FG 86 (30) 
Miles City-No. 
F 86 (32) 
Miles City-No. 
I 94-6 (10) 213 
Glendive-E. & W. 
T-IG 94-6(12)212 U-1 
Glendive-E. & W. 
I-IG 94-6(12)212 U-2 
Glendive-E. & W. 
rT 94-6 (13) 213 
Glendive-E. & W. 
I-IG 94-6(14)209 U-1 
& U 199 (8) 


Glendive-E. & W. & 


Dak. 


Dak, 


6. 643 


5.281 
Line 
6.442 
Line 
0.381 


1.609 


1.012 


8.470 


Merrill Ave.=Glendive 


T-IG 94-6(14)209 U-2 
Glendive-E. & W. 


I-IG 94-6(14)209 U-3 
Glendive-E. & W. 
T-IG 94-6(14)209 U-4 
Glendive-E, & W. 
I-IG 94-6(14)209 U-5 
Glendive-E. & W. 

F 246 (18) 
Circle-Glendive 


6.697 


0.050 


$270,143.55 


Hilde Const. Co. 
$616,318.09 


Bob Clark & Son Fencing 


$20,908.20 

Peter Kiewit Sons' 
$779,953.39 
Holland Const. 
$250,653.68 
Winslow Const. 
$394,706.12 
Wickens Bros. 


Co. 


Co. 


Yonker, Inc. 
$338,941.94 
Richardson Const.Co. 
$786, 389.86 


Richardson Const. Co. 


$679,049.68 
Sletten Const. Co. 
$12559,034.45 
Brasel & Sims 
$755,309.36 
Walter Mackin & Sona 
$5,881.50 

Sletten Const. Co. 
$1,518,248.36 
Northern Improvement 
$2,919 ,399.90 


Const. 


Northern Improvement 
SID ia oi Ouks 


Northern Improvement 
$728,681.64 
Sletten Const. Co. 


SSS 7 6Or77 

U. S. Steel Corp. 
S042 1h7257 
Sletten Const. 
$109,131.00 


Co. 


Co. 


2,013" 


G,GS, PMB & Dr. 
Fencing 


G,GS,PMS & 

a~91--5"--PCB 
PMB & 101.5' 
& Apprs. 
G,GS,PMB,Dr. & 
a 70' PCB 
G,GS,PMB & Dr. 


PCB 


G & GS 


G,BBS,PMB & a 
213.0' PC Overpass 
G,GS,BSS,PMB & Dr. 


Str. 
G & Dr. 
Fencing 
1,973.0" 


Str, 


G,GS,PMB,Sign & 
a dual 219.0' PCB 


2-16870", 127925" 
9-142 .0",. 1228915" «& 
2-255.0' PCB's 
2-780.6' PCB's 


1-352,5', 1-dual 
228' & 1-213.0' 
Fencing 


PCB's 


267.0' Steel Brdg. 
(Widening) 


11/22/66 
LL/21/ 67 
9/26/67 
8/22/67 
5/23/67 


10/25/66 


VAP 217 67 
5/23/67 
10/25/66 
5/24/66 
1/26/67 
1/24/67 
1/24/67 


10/27/67 


9/28/67 


9/28/67 
10/27/67 
10/27/67 


8/24/67 


Da 


200 Cal. 
Days 

90 Cal. 
Days 

180 Cal. 
Days 

120 Cal. 
Days 
150 Cal. 
Days 
220 Cal. 
SaaS 


E50 -Galle 
Days 
210 Cal. 
Days 

250 Cal. 
Days 
450 Cal. 
Days 

200 Cal. 
Days 

30 Cal. 
Days 

425 Cal. 
Days 
400 Cal. 
Days 


330 Cal. 
Days 


300 Cal. 
Days 
270 Cal. 
Days 

30) Gal. 
Days 
Z25° Cals, 
Days 


Not Started 


10/9/67 
9/29/67 
6/19/67 


11/3/66 


Not Started 


6/21/67 
4/10/67 
6/22/66 


5/5/67 


Not Started 


2/3/67 


11/10/67 


11/10/67 


LL/7 {67 


12/4/67 


Not Started 


9/27/67 


Winter Shutdown 74 
10/20/67 


Winter Shutdown /7 
11/22/67 

Winter Shutdown 25 
10/26/67 

Winter Shutdown 82 
11/1/67 

Completed 

12/12/67 


Winter Shutdown 61 
11/15/67 

Winter Shutdown 56 
11/8/67 

Good 10 83 


Winter Shutdown 89 
11/18/67 
Good V2 80 


Winter Shutdown Il 
11/18/67 


Fair 6 3 
Fair 20 5 
Fair 9 3 


ho 
Go 


Winter Shutdown 


11/21/67 
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Division 41-30 = Glendive 


MONTHLY a REPORT - 12/31/67 (Cont'd) 


F 247 (20) 1.022 Harry Norgaard Co. G,GS & RMB 6/26/67 90 Cal. 8/1/67 Winter Shutdown 70 
Jordan-Circle $176,257.28 Days 11/13/67 
EF 256 (24) U-1 9.754 Hilde Const. Co.,Inc. G,GS & PMB 8/24/67 250MCa ly, 9/19/67 Winter Shutdown 29 
Grassrange-Jordan 31.246 ,626.92 ee ea eee Days __ 12/1/67 yee 
Division 42-30 - Wolf Point 
Seer5e (14) 6.987 Gus M. Albert, Contr. G,GS,PMB & Dr. 5/23/67 150°Cale 7/20/67 Winter Shutdown 74 
Poplar-Flaxville $258,035.45 Days 11/14/67 
€JE-84(1,),.CJF-155(1), 1.261 Zekay, Inc. Screening 6/26/67 5/31/68 Not Started 
CJF 240(1) & CJF 333(1) $13,109.50 
W. of Wolf Point-N.Dak. 
Line, Glasgow-W. & Grass- 
range-Malta 
F 142(15) & F 148(11) 7.595 Strandberg Const. Guard Rail, Widen 10/27/67 7/15/68 Not Started 
Malta-Saco & Saco-East & Miles Construction Bridge End Apprs., 
$143,761 .08 Delineators & 
2-90.0' Structures 
S 387 (3) o-- N.A.Nelson Const.Co. 1,056.0' Steel 6/20/67 325 -Calk. 8/1/67 Suspend 23 38 
Sprole Siding-So. Si.270;,595204 Bridge & Apprs. Days 11/307 67 
S 429 (3) 72107 Hilde Const.Co.,Inc. G,GS & PMB 12/28/67 200 Cal. Not Started 
SE of Wolf Point $481,814.45 Days 
to Hungry Creek 
S 438 (3) 10%307 Gus M. Albert, Contr. G,GS & PMB 10/24/67 180 Cal. 11/6/67 Winter Shutdown 4 
Bainville-N. $682,347.93 Days 11/20/67 
& West-Froid a : es 
Division 43-30 - Miles City 
F 47(5) & F 198(8) --- Richardson Const.Co. Flasher Installation 11/22/67 100 Cal. Not Started 
Broadus-Olive & $42 ,439.53 G,GS,RMB & Traf.Signals Days 
Ekalaka- Baker & Sign 
CJF 135 (1) 0.397 Empire Sand & Gravel Screening 6/26/67 5/31/68 Not Started 
Forsyth-Miles City $4,463.00 
S 259 (4) --- Chas. M. Smith,Contr. 682.03' Steel 11/21/67 350 Cal. Not Started 
Rosebud-Carters- $496,430.93 Bridge Days 
ville & East 
F 407, (3) 8.767 Brasel & Sims Const. G,GS & PMB 6/26/67 250 Cal. 7/19/67 Winter Shutdown 58 
Wyoming Line-Biddle- $779,023.20 Days Ly 2 7/67 
Broadus ES Bt ik oe eg ee fasion etek eR eee rele Mcrae eee 
DISTRICT FIVE - BILLINGS 
Division 51-30 - Billings 
CJF.53,; (1) 0.114 Hasse Cathodic, Ltd. Screening 6/26/67 5/31/68 Terminated 
Billings-Pompey's Pillar $3,296.00 12/8/67 
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. MONTHLY 


__ cea REPORT = 12/31/67 (Cont'd) 
Division =300= Billings 


LSI 90-8 (3) 443, 6.411 Spragues, Inc, Sprinklers, Land- 4/4/67 120..Cat, 5/18/67 -- -- 5S 

I 90-8 (41) 444 & $233,818.01 scaping & Seeding Days 

LSF 2-228 (2) 
Billings Interchange 
to Highway U.S. 87 

I 90-8 (37) 447, --- Midland Elec. Co. Lighting 8/24/67 90 Cal. 11/2/67 Poor -- 12 

I 90-8 (46) 452 & $49,275.00 Days 

EG, 2@l5)) 
So. 27th St. Inter. 
& the Lockwood Flats 
Inter.-Billings 

I 90-8 (45) 443 --- Midland Elec. Co. Lighting & Sign 8/24/67 120. Cak. 10/16/67 -- -- aly, 

F 228 (23) & S 192 (8) $106,416.30 Days 
W. Billings Inter. 

I 94-1 (13) 7 U-1 7.401 S$. Birch, Ine. G,GS,PMS,Dr. & 9/27/66 300 Cal. 11/4/66 Winter Shutdown 

& S 422 (4) $1,744,966. 83 Structures Days 11/28/67 
Huntley-Ballantine 

I 94-1 (13) 7 U-2 6.542 Kober Const. Co. Fencing 9/27/66 30 Cal. 11/18/66 -- -- 87 
Huntley-Ballantine $34,949.00 Days 

I-IG 94-1(17)13 U-1 23.152 S. Birch, Inc. G,GS PMS,Sign & 9/28/67 300 Cal. 11/16/67 Fair 3 12 

& me 94—=1 .(19) -1 $2,971,294.12 2-111.5' PCB's Days 
Pinehill-Ballantine & 
Ballantine-Pompey's Pillar 

I-IG 94-1 (17) 13 U-2 --- Riklin Const. Co. 2-128.0', 1-60.0' 9/28/67 270 Cal. 10/18/67 -- -- 9 
Ballantine-Pompey's Pillar $563,877.08 & 1-461.7' PCB's Days 

I-iG 94-1 (17) 13 U-3 --- Riklin Const. Co. 2155.55 12320". 9/28/67 270: Gali: LIT /o7 Fair 5 4 
Ballantine-Pompey's Pillar $466,134.41 1-276.0', 1-259.0' Days 

& 1-75.0' PCB's 

I-IG 94-1 (17) 13 U-4 Fred Strandberg Const. Fencing 9/28/67 30 Cal. 10/19/67 -- -- 26 
Ballantine-Pompey's $68,022.12 Days 
Pillar 10.469 

I 94-2 (12) 67 9.900 Nelson Bros. Const. Seeding & Landscape 8/24/67 5/31/68 10/13/67 -- -- 50 
Hysham-East $7,642.68 

LSF 106 (1) --- Long Const. Co.,Inc. Safety Rest Area 12/1/67 150 Cal. 12/11/67 -- -- -- 
Red Lodge-Rockvale $80,561.55 Days 

F 296 (17) 0.845 Empire Sand & Gravel G,Dr.,GS,PMB,D & 5/23/67 200 Cal. 6/27/67 -- -- 68 
Billings-Lavina $339 626.61 Beautification Days 

F 296 (18) 1.034 Midland Elec. Co. Lighting 9/28/67 60 Cal. 11/15/67 -- 3 1 
Billings-27th St. SE $27,950.50 Days 

ROW S 322 (8) 7.632 George Rakes, Inc. Fencing 6/20/67 ~30°Cal, 8/1/67 -- -- 90 
Hardin-Sarpy $20,596.65 Days 

Suo22 (9) 7.632  Maronick Const. Co. G,GS,PMB & one 6/20/67 150Cal., 7/3L/67 Fair 7 56 
Hardin-Sarpy $791,583.24 Sl). PCR Days 

S36 (5) 0.825 Husman Bros., Inc. G,GS,PMB Dr. & 9/27/66 300 Cal. 10/20/66 Fair 8 55 


Custer-Myers Brdg.-Hysham $646,836.06 
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MONTHLY Gece tin = 12/31/67 (Cont'd) 


Davison ol=30 = Billings 


U 386 (8) cee 
Billings-13th St. 


Yellowstone Elec. Co. 


Sit, 366.95 


8/24/67 


Se455) (3) 7.882. R,.J.Studer & Sons Co. G,GS,PMB & 1-35.90! 7/18/67 8/15/67 
Laurel-No. Pema 2$635;, 740.69" : Steel Brdg. & i-151.5' PCB's Days = 


Division 52-30 = Lewistown 
Heo (15) 6.543 
White Sulphur Springs 

Harlowton 
Hie2O'C8) 8143 
Besocs), & F 3 

Jets. N. of Grassrange, 

W. ot Roundup, W. 

& East of Roy 
F 168 (13) 

v Llings-Roundup 


ee 


of Moore 


R.d,Sundling & Son, 
Inc. & R.J,Sundling 
$647,696.82 

Skinner Enterprises 
$9,228.87 


G,GS & MS 


10/25/66 


11/14/67 


Winter shutdown 36 
Bi 16 ee 


Shutdown 21 


12/15/67 


Winter 


Rod 
S324, 
F 256 (24) Ue-2 =z F.L.Flynn Company 131.5' PCB 8/24/6 LOO Gai 11/8/67 Winter Shutdown 33 
Grassrange-Jordan $69,362.64 Days 11/30/67 
F 256 (27) 0.246 Francis M. Tindali SPP & 91.5! 6/26/6 150 Cal 8/9/67 == os 02 
_Grassrange-Jordan ss 8 145,635.43 -_ : pee = CYS a. cee ine ® 
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December 31, 1967 


MONTHLY PROGRESS REPORT 
DIRECT FEDE 


RAL CONSTRUCTION 


MONTANA 
% Work 
Completed and Percent Contractor 
Type Est. Com- Time and Contract 
Project Location Length Work letion Date Used Amount 
FHP 9-1(4) 15 miles east of St. Regis easterly 5.346 Gr., select surf 8& 86 Bud King Construction Company 
5.346 miles along the southerly bank May/68 $574,470.00 
of the Clark Fork River to a junction 
with US Highway 10A 
FHP 45-3(1) SH 499, 33 miles southerly of Ennis 7.4 Grading, base 92 80 Robert V. Burggraf Company 
45-2(1), ERFO easterly 23 miles to the Duck Creek (Inter- bit. paving July /68 $593,677.00 
41(2) Wye thence southerly on US 287 to mittent) 
West Yellowstone 
FHP 57-1(1) Begins approximately 10 miles easterly 4.5 Grade, base, bit. G9 104 N. A. Nelson Construction Company 
of Libby, Montana, and extends easterly pit. mix; bridge June/68 $1,663,354, 25 
4.528 miles along the river bank Suspended - minor painting remaining 
ERFO 44(3) US 2, Essex - Summit, 29 miles east 0.141 Bridge 75 47 E. F. Matelich Construction Company 
and south of West Glacier Winter shutdown Sept/68 $555,876.00 
ERFO 44(4) US 2, begins 24 miles southeast of 2.975 Gr., base, bit. 7 7 N, L. Garrick Construction Company 
West Glacier, 2.8 miles southeast plt. mix Oct /68 Huson Logging Company (joint venture) 


to the Walton Ranger Station 


Winter shutdown 


December 12, 1967 


$571,505.50 
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